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CHAPTER | 
INTRODUCTION 


Capital expenditure decisions are dynamic, long range 
decisions, dealing with an uncertain future. A major 
Investment decision could have a critical Impact on a firm's 
profitabIllity, growth and survival. <A bad declsion may be 
difficult to rectify and could affect a firm's capacity for 
undertaking Investment or financing opportunities for some 
time In the future. Hence, additional information might 
valuably assist a firm's management to successfully 
accomplish this difficult task. 

From a theoretician's point of view, the practical 
application of less than the "best" declision making 
procedure to the capital expenditure process would result In 
an Ineffictent use of a firm's capital resources thereby 
precluding the maximization of Its future wealth. However, 
the simplifying assumptions made by a theoretician to 
facilitate the development of a decision procedure could so 
restrict the scope of that criterion as to make It a tool of 
limited practical effectiveness. 

Much academic Interest and debate has been devoted to 
the theoretical differences between various capital 
expenditure decision making procedures, however, little 
attention has been paid to translating them into operational 


procedures and determining thelr practicability and 
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effectiveness. Implicit to the translation of these 
theories into operational procedures is the requirement to 
consider the environmental factors and peripheral practical 
problems that may affect them. 

Perhaps the most difficult practical problem is that of 
generating promising investment and financing opportunities. 
The most sophisticated and carefully designed capital 
expenditure decision making procedure would be of little 
value without good Investment proposals. 

Inherent to the process of originating and comparing 
Investment proposals Is the problem of making reliable 
forecasts on the basis of currently observable data. 
Investment decisions may only by chance be better than the 
forecasts upon which they are based. 

Another practical problem is that of putting Into 
practice the administrative procedures deemed essential to 
the successful application of any capital expenditure 
decision process. This includes procedures for generating 
Investment and financing proposals, estimating the relevant 
future cash flows, reviewIng each proposal and accepting or 
rejecting it, and conducting post-audits of past capital 
expenditures to determine the effectiveness and possible 
bias In the forecasting process. 

Assuming that these practical problems are solvable, 
then the need exists for methods to compare the 
effectiveness of various decision procedures in an 


operational environment, taking into consideration those 
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factors unique to that environment. A literature search 
produces no evidence that the operating environment and 
peripheral practical problems of firms have ever been 
considered in detail. This is significant since their net 
effect on the capital expenditure process could be of such 
consequence that the practical value of most analytical 
hypothesis would be severely limited. 

Prior to the advent of computer simulation, there was 
no viable method for pursuing such a study. With its 
inception, the requisite facilities and knowledge may now he 
available for fulfilling this need. However, until recently 
there were still no methods which would allow a firm's 
management to compare the relative effectiveness of some of 
the well known capital expenditure decision making 
procedures under controlled conditions while taking into 
consideration the expenditure environment and the factors 
affecting them. Two possible reasons that such instruments 
were not developed sooner are the relative newness of 
computer simulation techniques and the lack of empirical 
data describing actual capital expenditure processes. 

A method may now exist for accomplishing this task 
since a computer program was recently developed by Parra for 
simulating a firm's financial decisions over time (19). The 
lack of empirical data describing actual processes forced 
Parra to make assumptions about its characteristics. Hence, 
the successful testing and practical application of his 


model depends upon the collection of Information for 
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validating the assumptions on which it Is based. 

The primary objective of this research effort was to 
investigate in depth capital expenditure processes in 
industry, the environments in which they are applied, and 
the peripheral practical problems affecting these processes. 
The purpose of such a study was to obtain the empirical data 
needed to evaluate the practicability and effectiveness of 
various capital expenditure decision making procedures and 
to provide useful information for future efforts in this 
area. In order to accomplish this objective, it was 
necessary to devise a data collection process. 

A secondary objective was to use the empirical data 
collected to validate Parra's model. Successful accomplish- 
ment of this task could result in this model being available 
to assist businessmen to allocate their capital more 
efficiently. Should {it be impossible to validate this 
model, sufficient information should be available to suggest 
the need for further testing and evaluation. 

An additional task was to evaluate Oakford's proposed 
method for quantitatively estimating a firm's investment 
function and using it to determine the marginal growth rate 
(16). Such an undertaking is significant because of the 
importance of this rate to those decision procedures that 
take into account the time value of money. However, it does 
not represent a major digression from the foregoing research 
objectives since Oakford's investment function is 


characteristic of Parra's distribution of investment 
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opportunities and the empirical data required to verify both 
methods Is basically the same. 

The ensuing presentation Includes as chapters two, three 
and four a review of the literature, a discussion of the 
models being evaluated, and a description of the data 
collection process devised to obtain the requisite 
Information. This is followed by chapters five and six 
which discuss the practicability of the models being 
validated based on the results of the survey and a general 
analysis of current capital expenditure procedures and 
practices in industry. Chapter seven contains conclusions 
and suggestions for further research, 

Finally, in the appendices are the interview guide used 
during the survey of industry and the tables of empirical 
data used to estimate the investment functions of the firms 


that were studied in depth. 
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CHAPTER 11 


REVIEW OF THE LITERATURE 


The following review of the literature includes only a 
small sample of the many of books and articles available on 
capital budgeting. The specific topics deemed relevant to 
the development of this dissertation are: 

- Procedures for Engineering Economy and Capital 

Budgeting 


- Procedures for Determining a Firm's Acceptance 
Criterion 


- Capital Expenditure Decision Making Procedures and 
Their Effectiveness 


2.1 Procedures for Engineering Economy and Capital Budgeting 


Much of the controversy in the literature of capital 
budgeting regarding the comparison of various capital 
expenditure decision making procedures could be attributed 
to the fact that some authors have either failed to 
explicitly state their assumptions or adequately describe 
the investment situation visualized. This problem may have 
been further abetted by authors that have not clearly 
distinguished among a measure of worth, a decision 
Eritercton, and a procedure for capi tal budgeting. 

In this review, an effort will be made to fdentify the 
Investment or decision situation, describe a measure of 
worth with respect to this condition, and define the 


decision criteria for applying the measure of worth in such 
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an environment. This deliberation will consider neither 
those criteria developed for decisions under uncertainty nor 
will it include those based on subjective considerations 
such as “managerial insight" or “hunch" decisions. Instead, 
the discussion will be limited to the investment situations, 
measures of worth, and capital budgeting procedures deemed 
essential to the development of this dissertation. 

The hypothetical investment decision situations In 
which the measure of worth and decision criteria are applied 
can be categorized as: independent decisions, choices among 
alternatives, and capital budgeting. 

"Two investment proposals j and k are said to be 
independent of each other if the decision to accept or 
reject proposal k would not be influenced by a prior 
decision to accept or reject proposal j, and vice versa" 
(16). %In an independent decision situation the measures of 
worth to be reviewed will lead to the same decisions. 
Consequently, the order in which proposals are evaluated and 
decisions are made is unimportant. 

In a decision about a set of mutually exclusive 
proposals "the selection of one proposal precludes the 
selection of any other proposal from the group" (16). A 
decision among mutually exclusive proposals can be reduced 
to a sequence of Independent decisions about pairs of 
alternatives. Hence, the measures of worth to be reviewed 
will still lead to the same decision and the order of 


decisions remains unimportant. 
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A capital rationing environment exists anytime the 
demand for capital exceeds the funds available. In such an 
environment proposals that might otherwise be economically 
Independent may now be dependent to the extent that 
acceptance of some may preclude the acceptance of others due 
to the limited availability of funds. 

A capital budgeting decision can be reduced to a 
decision about a set of mutually exclusive proposals, 
Hence, again the measures of worth should lead to the same 
decision and the order of decisions remains unimportant. 

The terms deemed necessary to describe the investment 
situation in which the measure of worth and decision 
procedure are to be applied have been discussed. Hence, it 
Is now possible to consider the pertinent measures of worth 
followed by an examination of the decision criteria 
corresponding to each of the foregoing investment 
situations. The notation to be used in the ensuing text is 


included TA‘ Table’ 2,1. 


2.1.1 Measures of Economic Worth 

The decision to accept or reject a capital expenditure 
or financing proposal in a particular decision situation 
should be based on the value of its measure of economic 
worth. The assumption is that the cash flows describing a 
proposal are either known with certainty or can be 
described as expected values over its economic life.- 

The measures of worth that take Into consideration the 


time value of money use the interest rate m either in their 
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X(j) 


TABLE: 241 
Definition of Terms 
Time 


An index representing the proposals included in a 
schedule of investment proposals. 


Prospective net cash flow for proposal j at time t. 


s(j,t) greater than zero implies that cash has 
been received by the decision maker. 


s(j,t) less than zero implies that cash has been 
disbursed by the decision maker. 


The decision maker's horizon time. 


Economic life of proposal j which is defined to be 
the period of time over which proposal j promises 
to be most economical. 


TRe prospective growth rate of an investment 
proposal or the prospective interest rate of a 
borrowing proposal. 


Marginal growth rate of the decision maker, 
Growth rate on highly liquid investments. 


Number of years for which historical capital 
expenditure information exists. 


entier(T) 


Capital function which represents the unamoritized 
capital in investment proposal j at time T or 
the unpaid balance for the borrowing proposal j 
at | aime at. 

Te 
So-s(j,t)*(1+g(j))*#(T-t) 
t=0 
An Index on the combinations of proposals that can 


be formed from the proposals in the total 
schedule of investment proposals. 


X(j)=1 if proposal j is included in combination X, 
otherwise X(j)=0. 


Multiplication 


Exponentiation 


in 
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computation or as their acceptance criterion. This rate has 
the names cost of capital (22), mintmum acceptable rate of 
return (5), cutoff rate (27), or marginal growth rate (16) 
depending on the author. Henceforth, it will be referred to 
as the marginal growth rate m and for the time being It will 
be assumed that it is known, Consideration of procedures 
for its determination and the possible consequences of 
errors in its estimation will be postponed until the 
measures of worth and decision procedures have been 
discussed. 

In the literature and in current business practice, 
each of the measures of worth to be reviewed has its 
advocates and frequently one is used in conjunction with 
another. Unfortunately, some confusion may arise in this 
review as a consequence of the varying definitions and names 
used both in industry and the literature to describe these 


measures. 


2.1.1.1 "Simple" Payback Period 

The "simple" payback period is a very popular method 
that is described as the length of time required to recover 
the original investment, It ts commonly defined as the 
ratio of the initial investment to the estimated returns per 
period, however numerous alternative methods for estimating 
inemexist (CL), CS) 5 C8). 

The "simple" payback period has the virtue of extreme 
simplicity. Furthermore, it promotes the liquidity of the 


firm and its) resarded as a fair indicator of a proposals 
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risk. On the other hand, It Its considered to be lacking In 
two Important respects as a satisfactory yardstick for 
comparing investment and financing proposals. Flirst, 
liquidity may be emphasized at the expense of profitability 
since [t fails to give consideration to any cash flows after 
the payback date. Secondly, it considers only the recovery 
period as a whole, Ignoring the magnitude and timing of cash 
flows during and after the payback period (1), (3), (8), 


G27). 


2.1.1.2 "Discounted" Payback Period 


The "discounted" payback period is a measure of worth 
found to be widely used in industry. It is most commonly 
characterized as the minimum time that a project has to 
operate to recover the original investment plus a stipulated 
return on the unrecovered portion of the investment. This 
return is usually referred to as the cost of the capital 
imputed to the investment. The "discounted" payback period 
is usually determined by computing the period of time 
required to make the present value of the net after tax cash 
flows equal to zero using the stipulated return as the 
discount rate. 

The ensuing discussion will review various measures of 
worth that take into consideration both the magnitude and 
timing of future cash flows. In an environment where 
capital value is dependent on time such a concept is . 
considered to reflect more accurately the true worth of 


future cash flow streams, 
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2.1.1.3 Prospective Net Value 
The prospective net value, V(j,m,idelta,H), of a 
proposal j at the decision maker's horizon time H Is 


defined by the relationship (16): 
V(j,m,idelta,H) = s(j,0)*(1l+idelta)*(1l+m)**(H-1) 


H 
+ Sos(j,t)*(1+m) ** (Ht) 
t=l 
H is the furthest time at which the decision will have 


consequences; m is the decision maker's marginal growth 
rate; and idelta is the growth rate on the highly liquid 
investments available to the firm. V(j,m,idelta,H) is the 
prospective net value in the sense that it is an estimate of 
the future value of the net benefits to be realized as a 
consequence of accepting proposal j. 

This measure was derived to facilitate the maximization 
of the decision maker's future wealth insofar as it can be 
affected by the present decision. Several other supposi- 
tions were made regarding the investment situation visual- 
ized. First, capital expenditure decisions are assumed to 
be made at regular intervals in time, periodically. The 
reasonableness of this assumption appears to he corroborated 
by Parra's test results which indicate an economic advantaze 
in annual decision making vis-a-vis sequential decision 
making (19). Secondly, any unallocated capital is assumed 
to be invested in highly liquid investments at the growth 
Gace idelta until the next deciston time. Lastly, it is 


possible’ to estimate the firm's marginal growth rate m. 
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2. tclPh) Beco ve Present Wort 

The demand for methods to facilitate the comparison of 
capital expenditure proposals appears to have stemmed from 
the businessman's desire to efficiently allocate his firm's 
capital resources In order to maximize its future wealth. 
The decision maker undertakes this effort by appropriating 
his current capital resources in hopes of receiving future 
Incremental revenues as a consequence of making these 
present expenditures. Even though current investments 
affect the firm's future wealth and the ultimate goal is 
assumed to be the maximization of this wealth, the 
theoretician has typically found it more convenient to deal 
with present values. 

The present value theory involves a translation of 
future values into their present equivalent amount. Such a 
translation facilitates the comparison of the current 
outlays required by an investment and the future benefits 
expected to be realized by putting the two on a comparable 
basis. In the case of prospective present worth, this 
Involves a translation of a proposal's prospective net value 
into Its present equivalent amount. This is accomplished by 
multiplying the prospective net value by the positive 
constant 1/(1+m)**H, Hence, the prospectice present worth, 
PCj,m,idetta), of a proposal j at the present decision time 
is equivalent to its prospective net value at time T=0 (16). 


hat bs: 


P(j,m,idelta) = V(j,m,idelta,H)/(1+m) **H 
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P(j,m,Iidelta) = s(j,0)*(1+idelta)/(1+m) 


H 
+ dsj. t)/(1+m) «at 
t=1 
The literature of capital budgeting has concerned 


itself with the net present value concept as a means for 
comparing the economic merit of alternative capital 
expenditure proposals or sets of proposals. However, little 
attention has been given to developing the relationship 
between the businessman's objective of maximizing his firm's 
Future wealth) insofar as it is affected by the present 
decision and the present value concept. Consideration of 
this controversial and difficult subject will not be 
included in this dissertation. The interested reader is 


referred to Oakford (16) for such a discussion. 


2.1.1.5 Net Present Value 

The net present value of a proposal j is defined to be 
the net of the present values of all future cash outflows 
and inflows when discounted to the present decision time 
Ct=0) using i* as the discount rate (1), (5). The net 


present value of proposal j is: 
n(j) 
P(j,i*,i*) = Sos(j,t)/(l+i*)*at 
t=0 
The principal difference between prospective present 


worth and net present value is that the former implicitly 
assumes that the money left after all investments are 
financed would be invested at tdelta until the next decision 


time and at m thereafter. On the other hand, net present 
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value implies that money left on hand at the current 
decision time can be invested at i* immediately. Thus, net 
present value is a special case of prospective present worth 
where i* = m = idelta or where the time between successive 
investments t is negligible. 

The relationship between the prospective present worth 


of a proposal j and its net present value is: 
PC},m,m: = PC jpm, tdelta) = s( ji, 0)*(m-idel ta) /(1+m) 


2.i.1.6 Benefit Cost Ratio 

The benefit cost ratio has received much recognition 
and usage, particularly in the public sector. It is defined 
as the ratio of the present values of all future net cash 
inflows to all future net cash outflows when discounted at 
the firm's marginal growth rate m (16). It is important 
that the net cash flows be uniquely defined to insure the 


accuracy of this measure. 
B/C = B(j,m,idelta,0)/C(j,m,idelta, 0) 


In this case, B(j,m,idelta,0) represents the prospec- 
tive present worth of all future receipts and C(j,m,idelta,0) 
the prospective present worth of all future disbursements. 


From the preceeding definitions we observe that: 
PO] ,m,idelta) = BC jpm,idelta,0) = CC j,m;, i ta,0) 
2.1.4.7 The Prospective (Capital) Growth Rate of Proposal j 


This measure is usually defined as the rate of return 
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that makes the present value of the positive cash flows 
equal to the present value of the negative cash flows (1), 
Soe Clo), C172, C27). lt has the names rate of return (5), 
time-adjusted rate of return (8), yield of an Investment (1), 
or Internal rate of return (27) depending upon the author. 


The definition Is: 
n(j) 
Dis(j,t)/(ltg) eet = o} 
t=0 
For an investment proposal g(j) represents the growth 


EGP) = {e 





rate of the unamoritized capital and for a borrowing 
proposal g(j) represents the rate at which interest accrues 
on the unpaid balance, 

Oakford further qualifies the definition of the 
prospective growth rate g(j), in that g(j) exists if and 
Omly wif 

1. There is a g(j) greater than or equal to zero such 

that rNGiikhy t= wis 

2. The proposal Is identifiable as either an increment 

of investment or an increment of borrowing. 
a. A proposal j represented by a cash flow series 


s(j,t) represents an increment of investment 


(i) s(€j,0) ts Vess than zero. 

(2) There exists a g(j) greater than zero such 
that KOj,H) equals zero. Thuis KCj,7) 
equals zero for T greater than H since 


s(j,t) equals zero for t greater than H. 
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b. A proposal j represented by a cash flow series 
s(j,t) represents an Increment of pure 
borrowing if: 

Cr). (sGj,0) is greater than zero. 

(2) There exists a g(j) greater than zero such 
that K(j,H) equals zero. 

C3), KCi, 1) is Yess than or equal to zero for 


al i, 


Ze1.2 Decision Criteria 

The measures of a proposal's economic worth have been 
reviewed. Hence, it is now feasible to proceed with the 
review of the applicable decision criteria for each 
particular investment or decision situation. An assumption 
to be used throughout the ensuing discussion is that the 
acceptance criterion are known. Consideration of the 
problems associated with their estimation will be postponed 


until the decision procedures have been reviewed, 


2.1.2.1 Decision Criteria for Independent Proposals 

The following decision criteria for accepting or 
rejecting capital expenditure proposals are specifically 
for the decision situation where the decision maker will be 


faced with one or more independent proposals. 


Hatetaliet Payback Pertod 


Both measures of worth using the payback period concept 
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adhere to the same decision procedure for independent 
proposals. That Is, compute the payback pertod for each 
proposal and compare it to the firm's criterion payback 
period. If a proposal's payback period is less than the 
criterion, then it should be accepted, otherwise, it should 


be rejected (8). 


2.1.2.1.2 Prospective Net Value 
Since prospective net value and prospective present 

worth can be used interchangeably and net present value is a 
special case of prospective present worth, all adhere to the 
same decision criteria for independent proposals. That is, 
compute the value of the measure of worth for each proposal 
and compare it to zero. If the resulting value is greater 
than zero, then the proposal should be accepted, otherwise, 


it should be rejected (16). 


Zetetsied Benefit Cost Ratio 

The relationship established between the benefit cost 
ratio of a proposal and its prospective present worth 
coupled with the foregoing decision procedure for 
prospective present worth leads to the following decision 
criteria. If the benefit cost ratio is greater than one, 
then the proposal should be accepted, otherwise, it should 
be rejected (5), (16). 

A criticism of the measures of worth prospective net 
value, prospective present worth, net present value and 


benefit cost ratio is that an estimate of m must be made 
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prior to their computation, whereas it does not have to be 
explicitly known to compute a proposal's prospective growth 
rate. However, Implicit to the proper application of these 
measures of worth in a particular investment situation is 
the knowledge of this rate, as well as the ability to 


measure the sensitivity of all decisions to variations in it 


(27). 


2.1.2.1.4 Prospective Growth Rate 

The decision procedure generally employed with this 
measure of worth is to compute a proposal's prospective 
erowth rate and compare it to the the firm's marginal growth 
rate m. If the growth rate is greater than m, then the 
investment proposal should be accepted, otherwise, it should 
be rejected. 

The use of this measure of worth has fallen under 
severe criticism because of the complications arising from 
having more than one , or none at all, element in the set 
g(j). This situation arises only if the cash flow series 
s(j,t) representing the proposal j cannot be identified as 
either an increment of investment or an increment of 
borrowing. Attempts to eliminate this problem by ustIng dual 
reinvestment rates to represent the separation of the cash 
flow series into increments of borrowing and investment has 
received much attention in the literature (5), (9), (12), 
Cibo, e€25) 206 28)) 125) 

Oakford's definition of a proposal's prospective growth 


rate acknowledges the potential existence of this 
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complication and describes the decision procedure to be used 
should such a situation arise (16). If the prospective 
growth rate g(j) exists and the proposal j is an Increment 
of investment, K(j,T) ts greater than or equal to zero for 
all T, then the proposal j should be accepted if g(j) ts 
greater than m, otherwise, It is rejected. If the proposal 
j ts an increment of borrowing, K(j,T) is less than or equal 
to zero for all T, then the proposal should normally be 
accepted if g(j) is less than m and rejected otherwise. If 
the proposal j is Identifiable as neither an increment of 
investment nor as an Increment of borrowing, K(j,T) changes 
sign, then the measure of worth prospective growth rate can 
not be used to make a decision even if it is uniquely 


defined (16), 


2.1.2.2 Decision Criteria for Mutually Exclusive Proposals 


It has been argued by some theoreticians that the 
measures of worth prospective growth rate and net present 
value can yield contradictory results when the relative 
merits of alternative proposals are being considered (12), 
(14), (23), (27). They have declared that this difference 
is a fesult of the implicit a SeuNBel Ons about the 
reinvestnent rates used for intermediate cash flows for each 
of these measures, 

The confusion appears to have resulted because 
theoreticians failed to recognize that the fundamental 
principle when evaluating alternative capital expenditure 


proposals is that a decision should be based on their 
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prospective differences. If the measures of worth and 
deciston criteria are applied to the incremental cash flow 
series representing the prospective differences between the 
alternatives being evaluated, then the controversy 
ditsappears (16). 

For prospective net value, prospective present worth 
and net present value this incremental analysis does not 
have to be explicit since these measures are additive. On 
the other hand, prospective growth rate and benefit cost 
ratio are not additive. Hence, both require an explicit 
incremental analysis to be performed. An additional 
requirement when using prospective growth rate as a measure 
of a proposal's economic worth is that the incremental cash 
flow series must be identifiable as an increment of 
investment or as an increment of borrowing (16). 

Consider two alternative proposals A and B described by 
the cash flow series s(A,t) and s(B,t) respectively. Then 
the incremental cash flow series, s(B-A,t), representing the 


prospective differences between A and B is: 


SCB=A7t) > 2=*s(B,t) = s(A, t) 


or, equivalently 


SCBe t) =="StA; t)* +>stB=A;s t) 


which emphasizes that the cash flow series for proposal B, 
s(B,t), is a composite of the cash flow series for proposal 


A, s(A,t), together with the separable incremental cash flow 
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series, s(B-A,t). 
It follows from the foregoing definitions of the 


measures of worth that: 


P(B-A,m,idelta) = P(B,m,idelta) - P(A,m,idelta) 


Stmilar relationships exist for prospective net value 
and net present value which indicates that the property of 
additivity is characteristic of these measures of worth. 


Let 


B(j) = B(j,m,idelta, 0) 


C(j) = C(j,m,idelta,0) 


then 


BECB-AY)/CKB=A) # BCB)/CCB) = BCA)/CCA) 


similarly 


g(B-A) # g(B) - g(A) 


since the prospective growth rate and benefit cost ratio 
are not additive. 

The decision about the incremental cash flow series 
s(B-A,t) is an independent decision. Acceptance of s(B-A, t) 
Implies acceptance of proposal B and rejection of s(B-A,t) 
is equivalent to the acceptance of proposal A. 

The concept of performing an incremental analysis for 
the payback period measures of worth was not found in the 


literature nor was it observed in industry. 


22 


7 i ry 













#1 4) o" oe) ” bi 

. id eal mh Gri 

nis 90 snot ao Antena 984 man aval 
” wy Pry i. - 

tadioSlLyn.ady « alanine © ta lai as ! 

at aes Me 


aah See hh | Do 

ee i 

> Ae 
aa Way Wet ty ae 
a 7 


t 


r 
ys 
A : 
aie 
obiev yon avizseqaoxe OT 224148 aathenoliaies, 5 sina 
in soyenera ett godt tadantinl watdw autay ee a 
4% ) ae 

itjnow in easughen ween Fo aidalind cere, iat a iw 


pea 


iy 
r - 
7 a) 
ate oe 


(Dea tob! me * (Oe 
tt ee ee = : * 
(O,e3 fobl mel «hl : 


a ro 


| aig | 


(ASO\CAIB = CHDO\CRDE & OAH d)0) CAs 















WE 
{Ada ~ (8). & [A@RR 


teas Jl¥ened bane of8% Atwona ov isseqeo%G add 

oo 121 te 

izev Sadnertssonl sal Aveds noleiouh- oat 

“Sie Yu wanblgssod nuleTost thebragaqnhnt na 2} 7 

“C$ .A-a ie. 4eo nol joelo? brs & leeogatg 190 CONG IIIB 
A lsznqe7e Yo sanssqssae $43 63 A 

iavicne tezueme720) pe ghienetteg Se 2qwanos tT 
attont. beuo® son e6w tsiew To ao weet beled 491 1h Vea 


woteubol at bevesedo 3) aaw Fem ows 197 


Some theoreticians argue that N pairwlse comparisons 
are required to make a decision about a set of N mutually 
exclusive proposals. Actually, it takes N-1 independent 
decisions to find the "best" proposal. The Nth comparison 
would be to determine the acceptability of the "best" 
alternative. The order of the N-1l comparisons would not be 
important because the decisions about the incremental cash 


flow series, s(B-A,t), are independent decisions. 


Pein Procedures. for Capital Budgeting 


The administrative procedures established for 
allocation of a firm's limited capital resources may affect 
the results obtained from the use of a particular measure of 
worth. Ifa firm allocates its capital sequentially, as 
investment opportunities arise, then the previously defined 
decision procedures are directly applicable. In this case, 
the budget limit would be reached when an incremental 
investment leaves insufficient capital for any additional 
investments. Investment opportunities generated thereafter 
would either be batched, accumulated until additional funds 
became available, or rejected because of insufficient funds. 

Whenever a batch of investment proposals is 
accumulated, which may be the result of either the 
sequential allocation of the firm's limited capital 
resources or because of the decision by the firm to make 
decisions periodically, then a budget restriction may create 
an economic dependency among otherwise independent 


proposals. In any case, it is assumed that the rational 
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decision maker typically wants to select the subset of 
investment proposals that promises to maximize the future 
wealth of his firm. Conceptually, the capital budgeting 
decision can be regarded as a choice among the complete set 
of mutually exclusive feasible solutions, i.e., the 
combinations of proposals that satisfy all restrictions. 

In his well known book, Joel Dean has suggested a 
capital budgeting procedure for allocating a firm's capital 
resources in a capital rationing environment with periodic 
decision making (3). His procedure requires a firm to 
construct its demand for capital curve by computing the 
prospective growth rates for all foreseeable investment 
opportunities and rank them in decreasing order with respect 
to their growth rate while cumulating the amount of capital 
that can be invested at each growth rate. The firm then 
undertakes investment opportunities as long as the 
prospective growth rate of the proposal under consideration 
is greater than the firm's marginal growth rate. 

Dean's procedure has received much criticism for 
falling to consider the problem of multiple growth rates, 
for failing to define rules for handling sets of mutually 
exclusive proposals, and for the implicit AL Gaoelons about 
the reinvestment rate for intermediate cash flows. More 
cenerally, his procedure is criticized for fatling to 
maximize the firm's objective function (12). Equally 
significant are the limitations imposed as a consequence of 


the assumption requiring that the future cash flow series be 
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known with certainty (29). Nevertheless, it has still been 
widely used and has been modified to be a capital budgeting 
procedure using payback period, benefit cost ratio, and net 
present value as the measure of worth, 

A method similar to Dean's is Oakford's rank on growth 
rate (ROGR) (16). The difference between ROGR and Dean's 
method is that ROGR permits successive proposals to be 
selected until the budget is exhausted. Consequently, it is 
not necessary for the decision maker to know his marginal 
growth rate. 

Other methods for capital budgeting have been developed 
that reduce the limitations of Dean's approach. One method 
in this category proposed by Weingartner that uses a linear 
programming approach to solve the capital budgeting problem 


formulated by Lorie and Savage is (12), (28), (29): 


maximize > X(j)*NPV(j) 
j 
subject to )oX(j)*C(j,t) < C(t) 


J 
where 


X(j) = 1 if project j is accepted and 0 otherwise 
CCj,t) is the initial cash outlay for proposal j at 
time t. 
CCt. ts the budzcet limit for time t=0;.1, 2, a «ss. 
In the development of the foregoing model, Weingartner 
assumes implicitly that all cash released by the decision 
would be invested at the growth rate used in computing the 


NPV. 
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On the other hand, the objective of another model 
developed by Weingartner, his basic horizon model, is to 
maximize the firm's value as of some future terminal point 
whitch he calls the horizon. This model allows for borrowing 
and lending without limit at interest rate r and assumes 
complete knowledge about all investment proposals that will 
be generated between the decision time and the horizon time 
for that decision. This ts a rather restrictive assumption. 
He proceeds to show that the results obtained from the 
horizon model are "exactly equivalent to maximizing the 
present value of the firm using r as the discounting rate 
and that independent proposals are selected or rejected 
according to whether their present value is or is not 
nonnegative when computed at the same rate" (29). Such a 
definition is significant since it implies the assumption 
that future cash throwoffs will be invested at idelta, the 
present rate on highly liquid investments available to the 
firm. Weingartner concludes that the basic horizon model is 
equivalent to maximizing the firm's present value if r is 
used as the discount rate and all proposals are independent. 

in 1967, a method was developed for treating this same 
problem. This method, called the Maximum Prospective Value 
(MPV) Criterion assumes the following about the decision 
maker and his decision problem (18): 

1. Decisions are made periodically over batches of 

Investment proposals at instants equally spaced in 


time with the current decision at time t=0. 
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2. The deciston maker knows his horizon time H, 
which Is the most distant future time at which 
the current decision will have consequences, 

3. He has a schedule of investment proposals, with 
each proposal j being correctly represented by an 
Incremental cash flow series s(j,t), where s(j,t)=0 
for t less than zero and t greater than H. 

4. He knows at his decision time the amounts M'(t) 
that will be budgeted for investment in the future 
at times t#0,1,2,...,;H, where M"(t) less than zero 
is permitted in order that withdrawals can be made 
as required. 

5. He knows his marginal growth rate m and the golng 
rate on highly liquid investments, idelta. 

6. He wants to maximize his wealth at time t=H insofar 
as It can be affected by this decision. 

7. The money left after all investments are made at 
time t=0 is invested in highly liquid investments 
at idelta until the next decision. 

8. The investment proposals are indivisible. 

9. The restrictions on capital and resources are 
recognized as well as technical and economic 
interdependencies among proposals. 

Given a decision problem characterized by the preceding 

assumptions, then the decision maker should select the 


combination X of proposals that promises to maximize: 


P(X,m,idelta) = )oXx(j)*P(j,m,idelta) 


J 
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subject to the foregoing restrictions and limltattons. 

The differences between Oakford's MPV criterion and 
Welngartner's linear programming approach to the 
Lorie-Savage problem are that the former assumes that all 
cash left on hand at the current decision time will be 
Invested at idelta until the next decision time and at m 
thereafter. The latter implies that the cash left on hand 
as well as the cash released at future times will be 
immediately invested at r. 

Weingartner's basic horizon model differs from 
Oakford's MPV criterion since Weingartner's assumptions 
imply that m = fidelta = r. Oakford assumes periodic 
decision making, whereas Weingartner does not state the 
timing scheme visualized, 

Essential to the use of the foregoing decision 
procedures is the requirement to establish their acceptance 
criteria. Unless these criteria can be defined ina 
reasonably accurate way, then the benefits obtainable from 
their practical application could unnecessarily be limited. 
Consideration will now be given to the more commonly 


advocated techniques for determining these criteria. 


2.2 Procedures for Determining a Firm's Acceptance Criterion 
In the case of measures of worth requiring a recovery 

of the original investment within a prescribed period of 

time, the standard of acceptability is a maximum payback 

period. For the other measures of worth reviewed, this 


criterion becomes an interest rate which is used to compute 
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the values of the measures of worth prospective net value, 
prospective present worth, net present value, and benefit 
cost ratio or the marginal growth rate to which the 
prospective growth rate Is compared. A review of the more 
commonly advocated methods for ascertaining these criterion 


follows. 


2.2.1 Maximum Payback Period 

The determination of the maximum allowable payback 
period is completely subjective. The criterion is normally 
established by a firm's management and no efforts have been 
made to authenticate the validity of such a process or 


recommend procedures for improving it. 


2e2.2° Marginal ‘Growth Rate m 

Oakford suggests that a firm's marginal growth rate m 
is the growth rate at which a proposal's Bode ddr tds 
would be invested if it were accepted and, similarly the 
growth rate at which the cost series would be invested if 
the proposal were rejected. The basic assumptions on which 
hts method for determining this rate is based are that a 
businessman's objective is to maximize the future wealth of 
hts firm. Furthermore, the fundamental principle when 
deciding between alternatives is that the choice should be 
based on their prospective differences. Hence, he proposes 
that a firm's marginal growth rate should be an estimate of 
the average growth rate at which the incremental cash flows 


released by the decision would be invested (16). 
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Let X and Y represent two alternative sets of 
investment proposals and Z the difference between the sets X 
ama ¥. the cash flow series for the subsets X and Y and for 


the difference Z between X and Y are defined by: 


s(Y,t) = > ¥(j)*s(j,t) 
j 

Reta EXC) es), ©) 
J 

UAC ear OG -VC)))*sj,t) = s(X,'t) - s€Y, t) 
j 


Oakford assumes that the cash flow series common to the 
choice between X and Y would be relatively large when 
compared to the cash flow series s(Z,t) representing the 
prospective differences between these two sets and that the 
common cash flows would preempt future investment 
opportunities with higher growth rates leaving marginal 
proposals for the incremental cash flow series, s(Z,t). 
Thus, the average growth rate at which the cash released by 
the decision about the incremental cash flow series, s(Z,t), 
would be invested is the marginal growth rate. 

Oakford's concept of the marginal growth rate is 
explicit in the determination of a proposal's prospective 
net value, except that growth is assumed to be at idelta in 
Enea higst. period, sit ks.implicit.in.the,determination.of a 
proposal's net present value. The mechanics of his method 
for estimating a firm's investment function and using it to 
determine the marginal growth rate will be discussed in 


Section.,3.2. 
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Other authors have been concerned with developing 
methods for determining the discount rate to be used to 
compute the present value of the future cash flows. Some 
authors conclude that the appropriate discount rate should 
be the overall weighted average cost of capital to a firm, 
Others argue that the opportunity cost of capital is the 
appropriate rate. Both of these propositions will be 


considered in the following discussion, 


Meeteesl Cost of Capital 

"The cost of capital to a firm has been defined as the 
weighted average of the cost of each type of capital. The 
weight for each type of capital is the ratio of the market 
value of the securities representing that source of capital 
to the market value of all securities Issued by the firm, 
The term security includes common and preferred stocks and 
all interest bearing liabilities" (1). Inecrementally, it is 
the growth rate at which the supply and demand curves for 
capital intersect (3). The recognition of the cost of 
capital as a valid estimate of m appears to be based on the 
rationale that as long as the growth rate of the incremental 
investment exceeds the cost of the incremental borrowing, 
then the incremental investment should be undertaken in 
order to maximize the future wealth of the shareholders, 

A significant cause of the controversy relating to the 
use of the weighted average cost of capital as a firm's 
discount rate is the explicit cost of equity capital 


normally associated with floating an issue of common stock, 
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It has been suggested by some authors that consider the 
subject of the weighted average cost of capital that such a 
cost is the discount rate that equates the net proceeds of 
the issuance to the net present value of the future 
dividends that are incremental to the issuance of the new 
shares (1), (5), (27). The motivation appears to be that of 
finding an appropriate weighting for the cost of capital to 
insure that the present stockholder's earnings per share 
will not be diluted. 

The method found to be used most frequently during the 
survey of industry estimates the cost of an issuance of 
common stock to be the discount rate ie that solves the 


following dividend valuation model: 


co 
P(0) = do d(t)/(1+ie)«*t 
t=0 


where P(0) is the market price of a share of stock at 
time t=0 and d(t) is the dividend per share paid at time t. 
If dividends are expected to grow at a constant rate g and 


to be paid continuously, then 
P(O0) = d(0)/Cie-g) 


Hence, the cost of an issuance of common stock is for the 


continuous case and constant growth g (2), (4), (27): 
ie = dGO)/P(0) + g¢g 


The critical assumptions in this model are dividends 


per share d(t) are paid continuously, dividends grow at a 


we 




















if, 
ent wsbiznes Jedd saab moe 


ied 


f dowe jod2 tetlano. to seb3 ne PY 
to ebsysetg ton nmi ghbege my om 
stuinl edd Yo satay sabia mais 

ven ond Yo sonnoae! sfzq oF feinemeiont’ ta jody | 
as. i 
10 Jet ed of exenaas notgsevizom Sat oCisy .t ye 
ot isyi4en to geon ets t67 entidgliaw sisi 
erode 199 gurlowss 2/ishiedvougse Inegaid Bde ent ® 
ice es 
243 go1%Ge yidneupey? Jeom beay odo?) bavot, botzemiag 
conteuee!l me ‘o-Fzus gis seajamiiee wiseuba! 964 

4 

sevloe ted2 0) #i6% invooelbooh? gd .07 Aagg 


risbom noljaufev bnebivib 


devia l#foaG Te 4 »« (0) 
Oey 1) © 
te #So%8 ou eeede & Yo oodtg toavem SAD 21,0008 a9 


_ 


ori) Js bisg evade see tmeblyib edd-et (Ib bint Ose 
'<) Inmejencs &@ 3S WOW 02. 0a75eqxK9 ote ebnabi 


weds Tevourimnos bi ea: 


in-ot) \C0lb » (OF 
| 
jAsoiec pommces %6 saneuzel ne. to .3207 ond 


BY 
(L$) (8) .f8) 3 dadwe.g the2tenos OAS O9f4G5 2 


2 + (o)9\(0)b « @ 


2i.nabivib in lebom 2149 | enholjanue2s teada)yae 4 


ce 


le worn chnskivib .vievoun|dacs, b16q 978, tab ate 


ae 


constant rate g, and the market price of a share of stock 
depends only on the future dividends to be paid ignoring the 
capital gains that might be realized as a result of an 
Increase in its future value, The practical problem of 
applying this definition arises from the requirement of 
knowing with certainty the future dividend payments d(t) or 
estimating the future dividends for a firm that pays no 
dividends, negligible dividends, or the dividends paid in 
the past fluctuate radically. Other models have been 
developed for estimating the cost of an issuance of common 
stock. However, consideration will not be given to any of 
these methods since none were observed in practice during 
the survey of industry. 

A few authors argue that such a cost is an implicit 
Gouhner than an explicit cost, with the explicit cost of 
equity capital being zero (1), (16). The logic of such an 
argument appears to be based on the understanding that a 
share of common stock gives the owner a share in the 
ownership of the firm, but in no way does it obligate the 
firm to pay the holder either principal or interest 
according to a prescribed schedule. Hence, the obligation 
is implicit in the sense that it would be considered sound 
financial practice to maintain a good equity rating to 
ensure favorable access to the equity market for future 
capital. 

The weighting system generally used assumes that a firm 


will raise capital while maintaining the present proportional 
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capital mix. Such an assumption may not seem logical 
because of the discrete increments In which caplItal is 
raised. However, the arguments favoring it are that most 
firms are able to maintain roughly a proportional capital 
mix over time and the contention that the cost of capital 
will be unaffected by a change in the proportion of capital 
mix because of the interrelation between the types of 
capital raised (15), 

Some authors not satisfied with the weighted average 
cost of capital approach and its limitations maintain that 
the appropriate discount rate for a firm is the opportunity 
cost of capital. The logic of this proposition will now be 


discussed. 


feeetee Opportunity Cost of Capital 

Much of the controversy and difficulty in determining 
the discount rate for a firm appears to stem from the fact 
that it can be conceived as the explicit cost of borrowing 
additional funds or as the implicit cost of a given 
opportunity for the alternative investment of funds. These 
two rates are called the "borrowing rate" and the "lending 
rate", respectively, in the well known book by Fredrich and 
Vera Lutz (13). The borrowing rate is the rate of interest 
that the firm must pay for new funds and the lending rate is 
the rate that can be obtained outside the firm in the 
capital market or in some other enterprise. The lending 
rate is presumed to be constant because of the assumption of 


a perfect capital market. In contrast, the borrowing rate 
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is an increasing function of the amount borrowed because of 
the increased risk to the lender, 

The basic idea of using the lending rate as the 
discount rate Is a direct application of the principal of 
opportunity costs, which states that at the margin no 
investment should be made internally when it can be made 
elsewhere at a higher rate. The limitation of this approach 
is the requirement that the future must be known with 
certainty with respect to both internal and external 
investments. 

The opportunity cost of capital has been defined as the 
growth rate of the best or most attractive investment 
opportunity foregone if the investment proposal or set of 
investment proposals presently under consideration by the 
firm were accepted (1), (27). Thus, the difference in 
definition between the explicit cost of capital and the 
implicit opportunity cost of capital is that the former 
arises when capital funds are raised, whereas the latter 
does not arise until capital funds are invested. 

The criticism against using an estimate of the 
opportunity cost of capital as the discount rate is that it 
may result in less than an optimal investment policy (27). 
The argument is that in some periods investments would be 
rejected that promised to return more than the cost of debt 
or equity capital. Consequently, the firm might forego 
investment opportunities that would increase the future 


wealth of the shareholder. If the firm should happen to be 
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clairvoyant, then this argument would be valid. Most firms 
are not so fortunate, hence they should be more practical 
when estimating this rate, 

A decision maker should consider the demand for capital 
curve to be a distribution of the expected values of his 
investment opportunities and the supply of capital curve a 
distribution of the expected values of his borrowing 
opportunities. Therefore, the intersection of these two 
curves would represent the intersection of the expected, 
rather than certain, values of these distributions. Hence, 
it is reasonable to expect that depending on the risk 
attitude of the firm, the discount rate used should be 
greater than the growth rate at which the demand for capital 
and supply of capital curves intersect to compensate for the 
uncertainty of the future and errors in estimating these 
euinves. This is a reasonable approach since an increment of 
return should be present in order to make an investment 
attractive to the logical investor. 

The possible consequences of errors in estimating the 
marginal growth rate for a firm will be considered when 


Parra s model is discussed in Section 3.1. 


2.3 Capital Expenditure Decision Making Procedures and 
Their Effectiveness 
Basically, there are four different methods for 
comparing the relative effectiveness of various capital 
expenditure decision making procedures when applied to a 


large number of decisions. They are experimentation with 
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actual firms, analytical models, surveys of actual practices 
in industry, and simulation models. 

Even though experlImentation with actual firms might be 
intriguing since it would allow the theoreticians to test 
their theories In a real world environment, {ft has serious 
shortcomings which limit the aval lability of any such firms 
and the value of any conclusions that might be derived, 
First, it is logical to expect that most sensible owners 
might be somewhat reluctant to make their firm available for 
experimentation that could conceivably result in its 
eventual bankruptcy. However, more serious are the 
limitations imposed by the fact that the tests could never 
be replicated. 

The magnitude and complexity of this task probably 
precludes comparison by formal mathematical analysis. 
Frequently, the emphasis has been to compare varfous capital 
expenditure decision making procedures using numerical 
examples to illustrate the points being made. Such an 
evaluation violates the supposition that businessmen are 
interested in how these procedures will perform on the 
average in an actual operating environment when applied on a 
routine basis over time, 

Some surveys of the capital expenditure procedures and 
practices in industry have addressed this problem. However, 
as a matter of course, surveys may be considered 
inappropriate for comparing various capital budgeting 


procedures since by their very nature they are superficial 
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and the results general. Hence, the detailed data needed 
for such a task Is generally not obtainable from the 
information gathered. Nevertheless, they represent a viable 
method for collecting emptrical data describing industry's 
procedures and practices. Two such surveys, their findings 
and limitations will now be discussed, 

A questionnaire survey of capital budgeting practices 
among large firms in dynamic Industries made by George A, 
Christy in 1964 (2). The sample was restricted to large 
firms in dynamic industries to ensure, on the whole, a 
respectable degree of knowledge and sophistication of 
capital budgeting procedures and expenditure environments 
with relatively high degrees of uncertainty. A total of two 
hundred and forty-three (243) questionnaires were mailed out 
with a rate of response of approximately forty-four percent 
(44%), 

The purpose of his study was to ascertain how effective 
a firm's capital budgeting procedures actually were in 
allocating its limited capital resources. Christy used a 
firm's earning performance to determine whether a 
correlation existed between firms' rate of capital growth 
and the application of the theoretically more correct 
capital budgeting procedures. 

His results indicate that the more intuitive ranking 
and selection methods were preferred by the businessmen 
Operating in the real world. Supporting the rationality of 


this preference is the fact that based on the sample taken 
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there appeared to be no correlation between company earning 
trends and the level of sophistication of the capital 
budgeting procedures used, 

Christy concludes that this lack of correlation 
strongly suggests that the prevailing academic view of 
capital budgeting may be inadequate for practical purposes, 
His principal reasons for this conclusion are: 

1. The capital budgeting process is too restricted and 
its preoccupation with ranking and selection 
procedures involves a misplaced emphasis. 

2. The theories are based on assumptions that can be 
satisfied in only a small proportion of operational 
firms. 

He further criticizes the theoretical approach to 
capital budgeting for its failure to consider four of the 
five interrelated functions which by his definition comprise 
the total capital allocation process. The five functions 
are: 

1. The continuous, creative search for capital 

expenditure proposals. 

2. Forecasting the supply and demand for capital. 

3. Estimating the net cash flows for each proposal. 

Kk, Ranking and selection of competing proposals. 

5. Post-auditing past capital expenditure proposals, 

His basic argument is that ranking and selection 
comprises only a minor part of the capital piioeanion 


process. By far the most important is the generation of 
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promising capital expenditure proposals, since without them 
the remaining four functions would be meaningless. The next 
most important task is that of estimating the incremental 
cash flows that will accrue as a result of accepting any 
capital expenditure proposal. The failure of theoreticians 
to suggest effective techniques for improving the quality of 
these estimates, as well as the degree of uncertainty 
involved In such estimates, leads him to conclude that with 
the present tools of estimation the use for refined methods 
of ranking and selection is of little value in dynamic 
industries. 

There are a few key points that should be considered in 
reviewlng such a monograph. The principal one is the source 
of the information upon which the author's conclusions are 
based. It is generally accepted that the questionnaire 
technique has limited usefulness for this purpose since: 

1. Basic definitions mean different things to 
different firms. Hence, a simple question, may, be 
interpreted quite differently by various firms. 

2. The responses do not necessarily describe the 
actual practices of the firms participating in the 
survey. 

3. The extremely high rate of complete or partial 
non-participation In the survey limits the scope of 
any derived conclusions, 

Christy admits that the effect of a high marginal 


growth rate on the earnings performance of a firm can not be 
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ascertalned from aggregate statistics. Instead, he 
recognizes the need for a series of detailed case histories 
of individual firms that would show the cause and effect of 
variations In this rate. Considering the limitations of the 
questionnaire method of data collection, one might logically 
question whether any of his conclusfons can be justifled by 
these same aggregate statistics. 

In vlew of the Importance of ascertaining the value of 
the theoretically more correct capital expenditure decision 
maktng procedures In an operating environment, It would be 
worth while to attempt to verify or contradict these 
conclusions. One way Is to eliminate the factors that limit 
the value of the foregoing sample, namely, the technique for 
gathering the data, 

A stmilar study, completed in 1961, to determine the 
nature of the capital expenditure decision making processes 
In forty-eight (48) large corporations was made by Donald F. 
Istvan utilizing a different data collection technique (8). 
First, interviews were held with one hundred and forty-seven 
(147) financial executives and their analysts in the home 
offices of the participating firms. Second, the forms and 
manuals used in the capital expenditure process were 
analyzed to substantiate the Information obtained In the 
Interviews. The resulting Information was synthesized to 
describe the administrative procedures and methods of 
economic evaluation practiced by each firm, 


An Important result of the study was that Istvan was 
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not able to ascertain whether a relationship existed between 
profitability and the use of the theoretically more correct 
capital expenditure decision making procedures. However, 
the executives of the firms utilizing the more sophisticated 
processes were of the opinion that profitability had 
increased, 

Another important conclusion was that there had not 
been extensive adoption among the firms studied of the 
theoretically more correct techniques for analyzing capital 
expenditures nor was there basic agreement among the 
executives of the participating firms regarding the level of 
effort that should be expended developing a more 
sophisticated capital expenditure process. A summary of the 
three most commonly stated reasons for firms failing to 
adopt the theoretically more correct capital expenditure 
decision making procedures is: 

1. The firms were generally satisfied with their 
current procedures and were not convinced that 
profitability would increase as a consequence of 
adopting a more sophisticated procedure. 

2. The educational background and receptiveness to new 
techniques of a firm's management affect their 
willingness to deviate from the status quo. 

3. Adoption of any new process requires time to 
develop the administrative procedures, educate the 
participants and implement the system. 


Istvan admitted that he would have been better able to 
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ensure the reliability of the results if he had a more 
detailed knowledge of each firm and its personnel. Such a 
statement leads again to the hypothesis that the 
applicability and effectiveness of the various capital 
expenditure decision making procedures advocated by the 
theoreticians might be measured more accurately by reducing 
the number of firms sampled while improving the detail of 
the Information obtained. 

The preceeding discussion indicates that prior to the 
advent of computer simulation, there was no viable 
alternative for pursuing such a study. With its inception 
and the recent development of Parra's computer programs for 
simulating a firm's financial decisions over time, an 
instrument may now be available for fulfilling this need 
19). .Parra’s model, its assumptions, test results and the 
data required to verify its practical applicability will be 


discussed in the next chapter, 
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CHAPTER III 


SIMULATING THE INVESTMENT PROCESS AND ESTIMATING A FIRM'S 


INVESTMENT FUNCTION 


If a businessman's goal {is to allocate his capital 
resources in order to maximize the future wealth of his 
firm, then methods for comparing the relative effectiveness 
and practicability of various capital expenditure decision 
making procedures may be needed to assist him to 
successfully accomplish this difficult task. There have 
been lengthy discussions about the theoretical differences 
between these procedures, but little attention has been paid 
to evaluating their practical effectiveness when applied on 
a routine basis over time. 

A model was recently developed by Alberto S. Parra for 
simulating a firm's financial decisions over time that has 
the potential to accomplish this task. Unfortunately, 
insufficient empirical data was available characterizing 
actual proposal generation processes and decision 
procedures. Consequently, it was imperative that Parra make 
assumptions to describe these processes. Hence, implicit to 
the successtul practical application of Parra's model is the 
requirement that his suppositions be validated or the model 
be modified to compensate for any observed discrepancies. 

The principle objective of this research effort was to 


explore the capital expenditure processes of actual firms in 
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hopes that it might be possible to obtaln the empirical data 
needed to simulate their proposal generation processes and 
decision procedures. Such an endeavor required the 
development of a data collection process to collect the 
general information describing current capital expenditure 
processes In industry and the empirical data needed to 
Beaute the applicability of Parra's model and to provide 
useful information for future efforts fn this area. 

Since it is necessary to describe a firm's investment 
function to validate Parra's model and since this same 
function is essential to Oakford's proposed method for 
quantitatively estimating a firm's marginal growth rate m, 
it was deemed appropriate to evaluate Oakford's proposed 
method for determining this rate (16). This task is 
significant because of the importance of the marginal growth 
rate to those measures that consider the time value of 
money. However, it does not represent a major digression 
from the aforementioned research objectives since the 
suppositions of Oakford's method and Parra's simulation 
model and the empirical data required to verify them are 


basically the same, 


Pa rarhasoSimulatlion of a firm's Financial. Decistons 


The main purpose of Parra's work was the development of 
a technique for assessing the effectiveness of various 
capital expenditure decision making procedures when applied 


routinely over time in order to find the procedure that may 
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best serve a firm's purposes. He envisloned a firm's 
capital expenditure decision making process as consisting of 
two separate processes, the generation of capital 
expenditure proposals and the decision making procedure for 
determining the acceptability of the proposals generated, 
The model was designed to consider both of these processes, 

His model simulates a process that generates proposals 
at random points in time. Concurrently, it simulates the 
operation of the decision making procedure being evaluated. 
The acceptance of proposals reached through the simulation 
of the decision making procedure affects the future wealth 
of the firm. Hence, it is possible to measure the effect of 
utilizing various decision procedures, variations in the 
timing of decisions, and variations in the factors that 
characterize the distribution of investment opportunities 
and borrowing function on a firm's average capital growth 
rate. 

The most complicated aspect of Parra's model entails 
the simulation of a firm's proposal generation process. 
Parra envisioned this process to be an independent random 
sampling from a complicated multi-varfiate distribution of 
investment opportunities comprising the following 
distributions: 

ie LAsprobabi lity distal butkon.of the fimst .<cost of a 

proposal generated at time T (Assumed to grow 
with time). 


2. A distribution of the economic lives of proposals 
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(Assumed constant over time). 

oe A GiStrioution of the prospect! ve.zrowth rates of 
proposals (Assumed constant over time. It is also 
assumed that multiple growth rates never occur 
In industry). 

4, <A distribution of the relative magnitudes of the 
cash flows (Assumed constant over time). 

5. A probability distribution of the allowable delay 
between the time of generation of a set of 
proposals and a decision to implement at least one 
proposal from such a set (Assumed constant over 
time). 

6. A probability distribution of the number of 
mutually exclusive proposals included in each set 
of proposals (Assumed constant over time). 

7. A probability distribution of the number of 
proposals contingent on each non-contingent 
proposal included in the set of proposals (Assumed 
constant over time). 

The existing simulation model allows for comparison of 
the following decision procedures for independent and 
mutually exclusive proposals: "simple'' payback period, 
prospective growth rate, net present value, and prospective 
present worth. For periodic decisions, the capital 
budgeting procedures ROGR and Maximum Prospective Value 
(MPV), using either net present value or prospective 


present worth, are available. 
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The model also facilitates measuring the effect of 
varflations In the timing of decisions on the capital growth 
rate of the firm. The three timing schemes assumed to be 
most representative of actual practices that are included 
In the model are: 

l. Periodic decisions on groups of proposals 

(batching). 

2. Decisions as proposals are generated with no 
deferral of proposals or batching of special 
classes of proposals for periodic review 
(sequential). 

3. Decisions as proposals are generated with 
deferrals and batching of special classes of 
proposals being allowed 

The ensulng discussion will fnclude a review of the 
results of two sets of experiments conducted by Parra. It 
is Important for the reader to realize that the following 
conclusions derived from the simulation of hypothetical 
firms cannot be generalized for all firms. Nevertheless, 
they are significant since they represent the potential 
value of Parra's model for comparing various capital 
expenditure decision making procedures. 

The first test to be reviewed investigated the effect 
of variations in the timing of proposal generation, review, 
and approval as well as the consequence of failing to 
reconsider proposals rejected due to insufficient funds. 


The Investment situations compared, holding all other 
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factors constant, were: 

1. Decistons made periodically (annually) on batches 
of proposals with rejected proposals being 
immediately dropped. 

2. Decisions made periodically (every one eighth of 
a year) on batches of proposals with rejected 
proposals being immediately dropped. 

3. Decfisions made sequentially, as proposals were 
generated, with rejected proposals being 
Immediately dropped. 

4, Decisions made sequentially, as proposals were 
generated, with rejected proposals being 
reevaluated for up to one year after their 
original date of submission, 

Conceptually, investment situation one represents the 
annual decision making process visualized by many 
theoreticians that consider the subject of capital 
budgeting. On the other hand, investment situation three 
represents the other extreme, where capital is appropriated 
sequentially as capital expenditure proposals-are accepted. 
The difference between situations three and four is that for 
the latter all proposals rejected because of insufficient 
funds are held until the beginning of the next budget period 
and subsequently appropriated from the funds estimated to be 
available for that period. 

Simulation of the hypothetical firm's financial 


decisions over time, changing only the timing of the 
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decision and the deferral policy for rejected proposals 
according to the foregoing rules, resulted in the average 
capital growth of the firm for the four [nvestment 
Setuacions beling,.16097, .24602,..14558, and .15489, 
respectively. Parra concluded that the investment situatlton 
using annual batching of proposals and decision making 
maximized the hypothetical firm's average capital growth 
rate and that the difference between it and the other timing 
schemes was statistically significant. 

The results of the simulation indicate that the timing 
of proposal generation and acceptance did not appreciably 
affect the hypothetical firm's estimated average capital 
growth rate. They demonstrate that should an annual capital 
expenditure decision making process be considered 
impractical and uneconomical, then the next best alternative 
is sequential decision making with a procedure for the 
periodic reevaluation of proposals rejected due to capital 
limitations. The consequence of implementing such a scheme 
rather than an annual decision making process may not be of 
practical significance. 

The second set of experiments to be reviewed measured 
the sensitivity of three capital budgeting procedures to 
errors in estimating the marginal growth rate m. The 
capital budgeting procedures evaluated were: 

1. MPV criterion using prospective present worth, 

P(j,m,idelta), as the measure of worth. 


2¢,. MPV criterion using net.present value, PCj,m,m, 
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as the measure of worth. 

3. ROGR criterion with the modififilcation that the 

cutoff rate can be specified. 

Parra modified the capital budgeting procedures used in 
the experiment to facilitate their computation. The MPV 
criterion was based on an approximate solution, with three 
alternative schemes for ranking proposals, rather than using 
an exact answer obtained from the solution of a mixed 
Integer programming problem. Tests conducted by Parra 
indicate that the small improvement in accuracy gained by 
using the exact solution may not be significant when the 
additional computer costs associated with such a solution 
are considered. He showed that computation costs may 
Increase linearly with the number of replications for the 
approximate solution and exponentially for the exact 
solution, 

Parra also qualified the method for including mutually 
exclusive proposals when using the ROGR criterion. His 
procedure ignored the requirement for an explicit 
incremental analysis for mutually exclusive proposals. 
Instead, the prospective growth rate was computed for each 
Proposal in the set of mutually exclusive proposals. The 
only proposal from each set of alternatives included in the 
ranking of proposals by growth rate was the proposal with 
the largest growth rate, 

By ignoring the requirement for an explicit incremental 


analysis and depending only on the relative magnitude of the 
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growth rates of mutually exclusive proposals, Parra accepted 
the fact that the best theoretical choice between 
alternatives might not always be made. His Intent was to 
evaluate a procedure that was practical, computationally 
simple, and not expected to be plagued by the problems 
associated with the occurrence of multiple growth rates, 

The motivation behind the development of the ROGR 
criterion was to describe a capital budgeting procedure for 
the situation where the decision maker may not be able to 
accurately estimate his marginal growth rate m. However, if 
an estimate of m is available, the procedure can be modified 
by terminating the selection of proposals from the schedule 
of ranked proposals when either the budget limit is reached 
or when the prospective growth rate of the proposal being 
evaluated is less than m,. Parra has considered this 
situation by Including an input variable for the cutoff 
growth rate, grjct, that allows this rate to be specified, 
if destred,. 

For this experiment, both fidelta = .02 and the 
theoretically correct value of m = .07 were constant. For 
One series of computer runs, the cutoff growth rate for the 
ROGR criterion, grjct, was set equal to the estimated value 
of m, which resulted in this criterion being sensitive to 
variations in m. For another series of runs, no cutoff 
growth rate was set, that is grjct = 0 was input to the 
model, thereby making the ROGR criterion independent of m. 


The results of the simulations are depicted in Figure 
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Average Capital Growth Rate gbar 
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ee ee ee 


0 205 .07 10 015 220 025 


Marginal Growth Rate m 
FIGURE 3.1 Sensitivity of the Average Capital 
Growth Rate gbar to Errors in 
Estimating m 
3.1, which shows that estimates of m greater than .07, its 
theoretically correct value, result in a decrease in the 
average capital growth rate for the MPV criterion using 
P(j,m,m) and for the ROGR criterion using a cutoff rate 
equal tom, grjct =m. It also indicates that the MPV 
criterion using P(j,m,idelta) is relatively insensitive to 
errors in estimating m. The ROGR criterion with no cutoff 
rate, grjct = 0, is insensitive to errors in estimating m 
since it is independent of m, 
The sensitivity of the ROGR criterion and the MPV 
criterion using P(j,m,m) to errors in overestimating m was a 
consequence of an increasing number of proposals being 


rejected as the error in-overestimating m increased. On the 
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other hand, the relative Insensitivity of the MPV criterion 
using P(j,m,idelta) to errors in overestimating m may have 
resulted because of the following cumulative distribution of 


economic lives used for these tests: 


ECONOMIC LIFE CUMULATIVE PROBABILITY 
ui 219048 
2 eoFLks 
3 085714 
4 1.00000 


It may be reasonable to expect that the MPV criterion 
using P(j,m,idelta) might become increasingly sensitive to 
errors in estimating m as the average life of a proposal 
increases. Hence, the foregoing test results may be biased 
by the relatively short lived proposals used, 

The implications of the foregoing results are many. 
First, in a capital rationing environment with annual 
decision making, Parra's version of the ROGR criterion with 
no cutoff growth rate performed for all practical purposes 
as well as the theoretically more correct MPV criterion 
using P(j,m,idelta) as its measure of worth. When a cutoff 
rate was specified, the ROGR criterion performed as well on 
the average as the MPV criterion using P(j,m,m). 

These results are important because they facilitate the 
comparison of the capital budgeting procedures discussed in 
the review of the literature, It is reasonable to expect 
that the procedure suggested by Dean would have performed 
similarly to the ROGR criterion using a cutoff growth rate, 


grjct=m, and Weingartner's method similarly to the MPV 
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criterion using P(j,m,m). Hence, for the hypothetical 
Investment situation simulated, the MPV criterion using 
P(j,m,idelta) is less sensitive to errors In overestimating 
m than all of the aforementioned procedures for capital 
budgeting with the exception of the ROGR criterion using no 
cutoff rate. 

Lastly, the results indicate that a firm using the MPV 
feriterion with P(j,m,m) or the ROGR criterion with grject=m 
would, on the average, be better off using a low estimate of 
m if they are uncertain of the accuracy of their estimates 
of this rate. Such a conclusion is contrary to the popular 
notion that increasing the value of m would improve the 
Overall profitability and growth of the firm. The logic of 
this contradiction has been briefly discussed and will be 
reviewed in greater detail in the following chapters. 

In summary, the first test indicated that the effect of 
variations in the timing of decisions did not appreciably 
affect the hypothetical firm's average capital growth rate, 
Even though the annual decision making procedure performed 
on the average better, the incremental benefits to be 
accrued from this timing scheme might be negligible when 
compared to the practical problems assoclated with its 
implementation. 

On the other hand, the second experiment measured the 
sensitivity of three capital budgeting procedures to 
Variations in the marginal growth rate m, assuming annual 


decision making for all cases. The limitations to the 
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foregoing conclusions imposed by the timing constraint tn 
the second test can not be ascertained without performing 


further experiments. 


3.2 A Method for Estimating a Firm's Investnent Function 
and Determining Its Marginal Growth Rate 


Some implications of a firm's inabIl lity to accurately 
estimate its marginal growth rate m were depicted in the 
preceeding section. These test results indicate the 
potential value of quantitative methods that will lead to a 
reasonably accurate estimate of this rate, 

The following discussion will be limited to Oakford's 
proposed method for estimating the marginal growth rate and 
the data needed to complete this task. Consideration of the 
theory and the arguments for its use as a firm's marginal 
growth rate will not be included In this dissertation. The 
interested reader is referred to Oakford Chapter 5 for a 
detailed discussion of the background theory (16). 

Oakford's method for determining a firm's marginal 
growth rate m is based on the premise that this rate can be 
determined from a firm's historical investment function. If 
this function is stable over time and characterizes the 
firm's future investments, then an estimate of m can be 
ascertained from it. 

A firm's historical tnvestment and borrowing functions 
can be estimated by plotting the values of prospective 


growth rate versus total capital invested (borrowed) at 


growth rate g(j) at each time T. A continuous idealization 
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Borrowing Functlon 


Prospective Growth Rate g(Jj) 


Demand Functton 


Wo Qo Qo' Qor 


Total Capital Invested (8o0rrowed) 


FIGURE 3.2 Idealized Investment and 
Borrowing Functions 


of these discrete functions is represented in Figure 3.2. 

The abcissa represents the totality of all investment 
(financing) proposals generated by the firm at time T. Qo 
represents the firm's total assets and Wo its net worth. 
Hence, its liabilities will be Qo-Wo, which are financed by 
borrowing. 

The assumption in the representation of the borrowing 
function is that the firm can borrow as indicated. That is, 
the interest paid on each dollar borrowed will be greater 
than that of the preceding dollar borrowed. This function 
is assumed to be constant over time and is influenced by 


only the firm's net worth, which depends on the retention of 
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some or all of its past earnings. Similarly, it Is assumed 
that the firm can invest its money as depicted, where each 
additional dollar Invested will yield a lower prospective 
growth rate than its predecessor. It is also assumed that 
Investment opportunities at varfous growth rates will grow 
along with the firm's capital growth, 

An increase fn the level of Investment beyond Qo' would 
result in the acceptance of proposals with prospective 
growth rates less than the interest rate of the incremental 
borrowing required to finance them. Hence, it would be 
economically unsound for a firm to attempt to maintain a 
level of investment that would necessitate investing at 
growth rates less than m',. Such action would on the average 
result In a reduction in the future wealth of the firm. The 
average incremental loss in wealth to the firm is depicted 


by the shaded area in Figure 3.2 and would be equal in value 


to: 
Qo+ 
i HCCI =hGC=W): )adC 
Qo! 
In reality, the curves in Figure 3.2 represent 
prospective average values. In order to allow for the 


uncertainty of the future and errors in the estimation of 
these curves, logic dictates that a marginal growth rate 
greater than m' should be used. Estimating the value of the 
marginal growth rate as the value m greater than m' would 
result his reduced level of investment Qo and a loss to the 


firm represented by the cross hatched area in Figure 3,2. 
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FIGURE 3.3 Behavior of Idealized Investment and 
Borrowing Functions Over Time 


The average incremental loss in wealth would be: 
§ 


Qo 
fi f(C)-h(C-W) )*dC 
Qo ; 


As a firm increases its net worth from Wo to W1 by 
reinvesting its earnings, the borrowing function would 
Shiite, wasedepicted._in,Figure.,3.3, -from.Sl.to: $2. 

Similarly, the corresponding capital growth of the firm 
would shift the original investment function Dl to D2. It 
is assumed that the rate of growth of the investment 
function and the shifting of the borrowing function will be 
such that the variation in m' and the marginal growth rate 
m over time will be negligible. 


Since the Investment and borrowing functions are 
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Borrowing Function 


Prospective Growth Rate g(j) 


Investment Function 


1.0 


Cumulative Fractlon of Capital Invested (Borrowed) D¥(J) 


. FIGURE 3.4 Idealized Cumulative Investment 
and Borrowing Functions 


assumed to grow and ite: at a rate such that m-and m' 
remain relatively constant over time, it is possible to 
represent the average growth and shifting of these functions 
by plotting the values of the prospective growth rate versus 
the average fraction of capital invested (borrowed), f(j), 
at each growth rate for the N years covered by the study, 

A distribution of marginal growth rates can be 
estimated by computing the fraction of dollars actually 
invested to the total level of investment generated for each 
time T covered by Phe study. An average marginal growth 
rate mbar and a range of values can be ascertained from such 
a distribution. A pictorial representation of such a 


aistribution ts depicted In Figure 3.4. 


60 


! 
‘\ oor — 
«~~~ — 
\ 
« bas 
iSsmTte vo ~ a 
% (eonu4 
; i ae a | 
i <j 
yeon4d Y 
- ty 
© rug } 
4 hy 
if 
; tj 
. IZ6& 
* 


a | 
~, adie rr A sade 


‘ii7tide bos ftlwoe egeteve oft Jnee 


sinces qe. felyatolg A .sotrudiaeee 








a 


a 





prozboce ine Chancy gure 
















izeilunwOd berlfeabi J,€ B2A0a14.. 


eniworso8 bne 


we 816% & J8 JVIide BAS wolTe Bre 


.2n'y Isve Inslenos elevizélay me 


iJraceov af Jo aautev ay sols 
7 


vil tezices to Aalioes) Saae 


, 
2"sevy 4 si 4909 O364 dJwoxS 


1cy4 s fei am to colyudtysete 7 

| Joevi ez. salztuqmes yd beg m 

ni Yo tevel bevel) edd of Rae 

ie avs. AA (budye ont ve boweves 


ed neo esulsl) %o ound © bre SSNS 
: ; a 
-¥,0 swugltent besoigem ef nelgudl am 


Ga 


The specifics of Oakford's method for estimating this 
function require the computation of the prospective capital 
value, the amount of capital invested in proposal j at time 
T, K(j,1), for each investment proposal j originated for 
a2, <..-N-1, 

Then, the prospective capital value of all proposals 


at time T, K(.,T), is determined as follows: 


KGa KY 1) 
J 


The fraction of capital invested at prospective growth 


Bace vei) at time 1, f(j,1).. 13S: 
Gig = Kiet e KR Cea td 


The average fraction of capital invested at 
Prospective growth rate g(j) during the time interval 


covered by the historical study is: 


N-1 
HEI = CODE“ CGLT) IN 


T=0 
The decision maker's average capital growth rate gbar 


can be determined from the relationship: 


gbar = So FCj)*e(j) 
j 


Similarly, the corresponding values of g(j), K(j,T), 
PCy, 1), fCj), and gbar can be determined in order to 
represent the firm's borrowing function. 

The expressed criticisms of such an approach for 


determining the marginal growth rate would fall in one of 
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the following categories: 

i A Them should invest \in®all *proposals Uwi th 
prospective growth rates greater than or equal to 
the growth rate at which the demand for capital 
and supply of capital curves intersect (1), (20), 
C2793 

2. The use of historical capital expenditure 
information for predicting the future is not a 
sound practice (9). 

3. The range of possible values of m determined by 
such an approach will be so great that the 
resulting values will be useless in the economic 
evaluation of investment alternatives (9). 

The first criticism has already been discussed, If the 
future is known with certainty, then the logic of such an 
argument is valid. However, to most firms the future is 
uncertain. Consequently, using a marginal growth rate 
greater than m' makes allowances for the uncertainty of the 
future as well as errors in estimating the investment and 
borrowing functions. 

The use of any type of historical data as a vehicle for 
predicting the future requires extreme caution regardless of 
the circumstances. However, if the firm's historical 
investment function is stable over time, then it might 
reasonably be regarded as characteristic of what the firm 
should expect to see in the future, | 


The argument that the value of the marginal growth rate 
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may vary so radically from year to year has never been 
explained In detail nor has It been supported by empirical 
evidence, It was one of the objectives of this research to 
obtain the requisite Information for either verifying the 
applicability of this method or illustrating its weaknesses, 
basing the results not on rhetoric, but Instead on the 
explicit, detalled Information collected from industry 
needed either to corroborate or negate such a hypothesis. 

The pertinent capital budgeting literature has been 
reviewed, the models being evaluated and thelr requisite 
data analyzed, and the research objectives discussed. It Is 
now appropriate to consider the means for obtaining the data 
needed to accomplish these tasks, namely, the data 


collection process. 
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CHAPTER IV 
THE DATA COLLECTION PROCESS 


In order to verify the validity of the research results 
and eliminate the inconsistencies of prior published work in 
this area, it was necessary to devise a data collection 
process that allowed the findings to be corroborated and 
generalized. The means for accomplishing this task was to 
reduce the breadth and increase the depth of the search 
conducted, Rather than make a general questionnaire survey 
or interview many firms' executives and review their 
procedures manuals, an in depth study of the capital 
expenditure processes of only a few firms was made. 

Two significantly different types of complementing 
information were needed to fulfill the research objectives. 
The more general of the two required the accumulation of 
data on attitudes, strategic and tactical practices and 
policies, industry trends, administrative procedures, and 
techniques of economic evaluation used by the participating 
firms. This information was obtained by interviewing upper 
management, reviewing procedures manuals, and working with 
the actual BROrSeine and administrative personnel while 
collecting the requisite data. 

This information was needed to develop a general 
understanding of each firm's objectives, capital budgeting 


Operating and administrative procedures, techniques of 
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economic evaluation, and environmental constraints and 
peculiarities. Assimilation of such background information 
was essential to comprehending the nuances of a capital 
expenditure process and for discerning the significance of 
the more detailed type of data required to satisfy all of 
the research objectives. 

The second more specific type of information needed was 
the estimated cash flows for past capital expenditures and 
the corresponding budget restrictions. It is required to 
evaluate the practicability of the models developed by Parra 
and Oakford. | 

(stvan's survey results indicate that less than forty 
percent (40%) of the total proposals accepted were claimed 
to be post-audited and that more than ninety percent (90%) 
of the firm's maintained no files or procedures for the 
accumulation, dissemination or resubmission of rejected 
proposals (8). 

The following discourse includes a description of the 
data collection scheme utilized and the motivation for each 


of its particular phases, 


4.1 Data Collection Process 


Since the intent was to provide results that could be 
generalized, it was necessary to communicate with firms from 
a broad spectrum of industries and geographic locations to 
ascertain their willingness and ability to participate in 
such an endeavor. This was normally accomplished by a 


standardized letter describing the research objectives, 
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thelr potential value to a firm, the information desired, 
guarantees of confidentiality, and a synopsis of the 
author's blographical resume. Reciprocal communication from 
firms expressing Interest In such an effort resulted ina 
follow up telephone call to the appropriate individual, 

The objective of this initial contact was to ascertain 
which firms were willing and able to participate in the 
proposed research. After a firm expressed interest and a 
knowledgeable contact at the working level was established, 
It was necessary to develop an understanding of the capital 
expenditure procedures currently practiced to determine the 
firm's potential value as a viable source of data. The 
factors considered relevant to such a determination included 
the sophistication of promulgated capital budgeting 
procedures, level of documentation, periodicity, accuracy 
and extent of files for past capital expenditures, and the 
proportion of the capital budgets that have been 
economically justified. 

This information would be of interest to the general 
survey of industry. However, the primary reason for such a 
cursory investigation was to eliminate those firms that 
obviously lacked either the sophistication or the detail 
deemed necessary to provide the information sought. At the 
same time it facilitated the geographical grouping of the 
remaining firms thereby minimizing the time and capital 
resources required to conduct the detailed study of their 


procedures and practices, 


66 


; ati Io a kage: * ‘one oat 
mo.) nolteolaunmes fes0ra loam OAR IEOLS 
Vea mh rays 4 cael ha 
s at bedluent inotts a fog a saenaiol aniaasvaxe 
a: ‘ bitin ys 
~tenbtvibal ars treorage ofa | on Tf 83. snodas is: 
7 






























isdveaes oF saw tostnos catatnt etd ro ovinsate 
adi ai etsotolt1sq of side nae ah cttw oem 
s bone Jesrsin! bezastaxs mil? & ‘yeah sdovaaenn 6 


ys a 


.badelideses esw tevel snltyow odd gs 1963no9D sides 
vt) Oe 5 


fettiass eft to gn lbnaseresbnu 6 qotavab oJ Sie on 
ati esnimisiod of beotdourg yldasywo 2ubesing ow 
efT ,#26b to e7NoR S lv—-6 265 eutey Istaaaac 
babulani noissnimeset 6 Azee 02 dneyatey beveb fem 
avizesbud Inylass beléatumorwqg To raids " 

6,u256 .¥7 !oibolweq \nelisspemusob to Tevet 20m 
ef? bne .2e9su7lbneaaxe fettlqss geaq Vo? asilt to shi 
ned sven tedd 2dsygbud tei lass adi 49 eh 

belt iaeut, ei leat 

lo)4008 949 03 deeristal to od bl eow nal semietal eid 
fava 401} nozrsss yYIemisg efy .1svewor atevbsl to 

: “sy! Bil 

am4t? saornt otéseimifs of eew nolisnls2avaloe 
ait xo noltenvigeliaok eas weds te bodes Ra 
‘3 9 .idguo? volsemotal eft abi veie oF yee2esootae 

- shy 26 antiquole Feotddsrgose sid Hetertl fost oa 
isilnen bus omit odd) gn betta te) vdoredty ‘ein N 


sid Yo vbuse bel lezveb off JoubAoy of ists tere 20a 


p2e5 12 367g saree 


zis 
& 


Those firms surviving the preliminary screening were 
regarded as sources of at least the general information 
desired and latently the more detailed data sought. To 
ascertain their actual value, it was necessary to undertake 
the next step in the data collection process which was the 
detail led study of each firm's procedures and practices. 

The purpose of the detailed review of a firm's 
procedures and practices was to obtain the general survey 
information and determine whether the empirical data sought 
was potentially available. This review entailed a four step 
process. 

The first step was a preliminary interview with the 
executive Initially contacted and the appropriate members of 
his staff. This interchange was primarily introductory and 
facilitated a more general discussion of the proposed 
research and its potential value to a participating firm. 
Equally significant was the fact that it represented the 
first opportunity for the individuals in the firm to meet 
personally with the principal researcher thereby allowing 
them to develop their own opinion as to his integrity, 
sincerity, and value of his efforts. This meeting was 
considered necessary to minimize the resistance encountered 
while seeking access to a firm's historical capital 
expenditure records, which were considered by most to be 
extremely proprietary. 

The second step entailed a review of the capital 


budgeting procedures manual promulgated throughout the firm. 
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This review was considered essential to learning the 
terminology, administrative procedures and measure of 
economic worth used, as well as, an appreclation for the 
applicability and theoretical correctness of the published 
procedures, 

In light of the confusion in the naming of the various 
measures of worth and the controversy resulting from the 
lack of agreement over their interpretation, it was deemed 
appropriate to become familiar with the firm's nomenclature 
and basic definitions prior to selectively reviewing past 
economic justifications or conducting the in depth 
interview. Such a course increased the benefit to be 
realized from the review of past capital expenditures and 
interview while minimizing the possibility of any confusion, 

The review of the firm's procedures manual established 
the requisite knowledge for undertaking the third step in 
the detailed study, which was the critical analysis of past 
capital expenditure economic justifications recorded by the 
firm. This was the most significant aspect of the detailed 
study since it ultimately determined whether the information 
available appeared to be adequate in volume and accuracy to 
accurately reflect the firm's historical distribution of 
investment opportunities. Failure to satisfy these 
requirements resulted in the firm being used solely as a 
source of general information, 

The factors that were considered while conducting the 


selective review of the files were those deemed necessary to 
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determine the value of the data set being analyzed. They 
Included annual estimates of adherence to promulgated 
procedures, number of economic justifications, dollar volume 
of economic justifications, proportion of budget 
economically justified, level of spending requested, 
approved budget level, actual expenditures, post-audit 
information available, procedures for estimating the factors 
necessary for measuring the economics of a proposal, the 
number of major proposals and the proportion of the budget 
that they typically represent. Particular emphasis was 
placed on determining the proportion of the budget that was 
economically justified and post-audited. This was a 
necessity since the ability to corroborate the results of 
the research by the firm's actual performance depended on 
the soundness of the supposition that the data collected 
would constitute a representative sample of the data set 
being evaluated, 

Upon completion of the selective analysis of the 
historical files, the final step of conducting the in depth 
interview of the firm's executives and operating personnel 
was undertaken. The interview guide utilized for this 
interchange of views is included as Appendix A. For those 
firms not possessing the detailed tnformation, this 
interview represented the final phase of the evaluation of 
their capital budgeting procedures and practices. For the 
remaining firms it was an opportunity to discuss those 


topics not covered in the manuals nor made clear by the 
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review of past justifications, resolve any differences 
between professed and actual practice, and lay the ground 
work for the final phase of the data collection process, the 
in depth study of the historical capital expenditure 
Information, 

The Initial contact established a firm's interest in 
supporting such an undertaking; provided general information 
on Its procedures; and was a means for determining its 
potential value as a source of the requisite detailed 
information, It was principally a screening device whose 
primary function was to isolate those firms deemed most 
likely to possess the data needed. 

The detailed study provided additional input to the 
general survey of industry's procedures and practices. 
However, again the primary concern was a more detailed 
estimate of the potential value of the information 
available. The decision to proceed to the most Important 
and costly phase of this data gathering scheme depended on 
an estimate of the available information's potential 
contribution to the research objectives. 

The in depth study of past capital expenditure data was 
the most important phase of the data collection process, 

Its purpose was to collect the empirical data needed to 
evaluate Parra's simulation model and Oakford's proposed 
method for estimating a firm's investment function and using 
it to determine the marginal growth rate, as well as, 


provide useful information for future endeavors in this 
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area. This was accomplished by gathering the preacceptance 
cash flow estimates for all capital expenditure proposals 
economically evaluated during the period of the study. When 
available, post-audit Information and comparable data for 
the financing proposals undertaken during this same period 
was also collected. This task was consummated by evaluating 
every capital expenditure proposal on file, regardless of 
whether it had been economically justified, and gleaning the 
requisite data from each. Upon completion of this difficult 
task and prior to departing any firm, any apparent errors, 
inconsistencies or areas of possible misinterpretation were 
resolved. 

!t is important to realize that the data collection 
process just reviewed was not conceived to be nor was it 
applied as a sequential process. Instead there was a 
constant interchange between the researcher and the firm's 
personnel. Such an approach was necessary to ensure that 
the information gathered was understood, reliable, and 
representative of the capital expenditure procedures and 


practices being evaluated, 
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CHAPTER V 
APPLICABILITY OF THE MODELS BEING EVALUATED 


The preceeding chapters have Included a review of the 
literature, a discussion of the models helng evaluated, and 
a description of the data collection process. The purpose 
of this chapter Is to present the data collected and judge 
whether [t tends to validate Parra's model and Oakford's 
proposed method by establishing whether the probabIi lity 
distributions assumed to define a firm's proposal 
generation/acceptance procedures and investment function 
exist and are stable over time, 

During the period December 1972 through October 1974, 
seventy-nine (79) firms were queried as to their willingness 
and ability to support this research effort, each of which 
must necessarily remain anonymous fn order to maintain the 
confidentiality of the information received. Thirty-four 
(34) of the firms contacted chose not to participate because 
of lack of Interest; corporate policy concerning disclosure 
of proprietary or privileged information; requisite 
information not being readItly available; no historical files 
maintained; and poor timing, i.e., other concerns of such 
magnitude and urgency that all perfpheral problems were 
being temporarily postponed. The study of the remaining 
forty-five (45) firms was conducted using the data 


collection process described in Chapter IV. 
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The preliminary screening process subsequently 
eliminated an additional twenty-two (22) firms from further 
consideratton,. The primary reasons for their rejection were 
the lack of sophistication of their current capital 
budgeting procedures and practices and an absence of 
detalled historical capital expenditure information, A 
detailed study of the remaining twenty-three (23) firms was 
made which resulted [tn four (4) firms being found with 
sufficient detail and historical files to warrant an In 
depth study of their capital expenditure processes, 

It is important to note that a majority of the firms 
contacted were [In the 1974 edition of the Fortune 500. In 
any case, all of the firms were among the largest in their 
respective industries. The twenty-three (23) firms 
participating In the detailed study constitute a 
representative cross-section of those initially contacted 


and include the following industries, 


INDUSTRY NUMBER OF FIRMS 


Nonferrous Metals 
Financial 
Miscellaneous 


Food Products 2 
Rails 3 
Non Rall Transport 3 
Petroleum il 
Wood Products 3 
Machinery & Equipment 2 
ATFeratt 2 
Chemicals af 
Utilities 2 
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The preliminary Interview was usually conducted with 
the President or a Vice President. This was necessary since 
typically these were the Individuals Initially contacted 
and, more Important, they would make the ultimate decision 
as to their firm's willingness to participate. It was 
common practice for the Director of Budgets or Capital 
Expenditure Plans to be included In such a meeting since he 
was obviously more famlliar with the details of the firm's 
System and could provide valuable Insight into the 
availabIllity and applicabillty of the historical files. He 
was also the principal contact at the working level once 
approval to proceed was obtained. 

The ensuing more specific interviews were conducted 
after a detailed study of a firm. However, any relevant 
Information gleaned during the detailed investigation of a 
firm was recorded. This second more detailed interview was 
accomplished by consulting persons ranging from a machine 
Operator to a firm's President. However, the principle 
source of information concerning procedures and practices 
was normally the Director of Budgets or Capital Expenditure 
Plans and his staff. 

The following presentation of the empirical data 
collected will be based on the detailed information obtained 
from the in depth study of four (4) firms supported by the 
information gathered during the detailed study of all 
twenty-three (23) firms. Consideration of the more subjec- 


tive Information obtained will be included in Chapter VI. 
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5.1 The Empirical Data NDeser ng the Proposal Ortginattion 

Acceptance Procedures Observed 

An Important consideration In the subsequent discourse 
Is the scope of the sample upon which the discussion will be 
based, I.e., the pertod of the data as well as the level of 
expenditures typically represented within a particular 
perlod. Firm A had filles of detailed historical information 
dating back to 1971, Firm B to 1968, Firm C to 1966, and 
Firm D to 1968. Unfortunately, the data prior to 1969 was 
for Firm A non-existent and for Firms B,C and D sparse and 
of questionable rellability. Hence, the period of adequate, 
detailed historical capital expenditure information is for 
Fiem A, 1971 through 1974; Firm 8, 1969 through 1974; and 
Firms C and D, 1969 through 1973. 

The breadth of the sample Is limited as a consequence 
of economic evaluations for past capital expenditure 
proposals being available for only approved discretionary 
proposals. Information pertalning to mandatory, 
alternative, rejected, and minor proposals was at best 
sparse. Consequently, the data from which the following 
distributions will be derived includes only those 
discretionary proposals submitted and approved during the 
aforementioned periods for which an economic evaluation was 
Ghiafhleass For ithe <fournsfiiirms istudtedcin depth, this 
represented approximately eighty percent (80%) of the total 
annual capital expenditures for Firm A, fifty percent (50%) 


for Firm B, and twelve percent (12%) for Firms C and D,. 
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5.1.1 Proposal Costs 


The frequency distributions describing the present 
costs of the proposals obtained from Firms A through D are 
reported In Tables 5.1.A through 5.1.D respectively. The 
cost displayed represents the upper bound for a particular 
level of expenditure, The total number and expected present 
cost of proposals for each year of the study are included at 
the bottom of each table. 

The present cost of a proposal was ascertained by 
computing the present value of all capital outlays using the 
proposal's prospective growth rate g(j) as the discount 
factor. To determine the expected present cost, the average 
of the upper and lower bounds of each range of proposal 
costs was multiplied by the fraction representing the 


relative frequency that proposals fell within such a range, 


5.1.2 Proposal Lives 

The frequency distributions describing proposal lives 
for Firms A through D are reported in Tables 5,2.A through 
5.2.0 respectively. In this case, the life of a proposal is 
defined to be equal to the analysis life, the perfod of time 
over which the proposal was analyzed or economically 
evaluated. A discussion of the methods used to estimate 
this life will be Included in Section 5.2.2. Those 
proposals having estimated IIlves that were not Integer 
values were rounded to the nearest integer and included in 
the frequency distribution, The total number of proposals 


for each year of the study are included as totals. 


76 


4 ee 


~ tt} 


mfualjx6aq 6 WO? brudd 190Gu arid sinazerany beyola 


nse 


>. > 


Inses yy of? anidirsess enoleudiaete vonoups a 


] 
=a 


- * fi y u ? 
a’ “ei AS2e03eGe% AGIISEXT snd va ba liqi2d tum enw 


hetseake bans vermin taIa3 ont “sau ea 
: a 





te 
bats 


inuonts A amla aes? hodintide 2}s2oa07, odd 





















vtavitoaazes 0.4.7 davouts A,f.2 valdet au 


‘i 916 ybute afd to sey foes 707 &lagogotg ae 
sfdat? dose Fa moda 

hen tsixgoa6 gaw faroco4#e & to 3200 JIanseotd oft 
v ave6liuo feilqes ils to eulev gneeeg end ant 
bh aft? we .ttis sisi sjworwg eviiosqzowW e’ 


a4 $209 Ins2zarq dAsoouas ok salmiateb, of) a 


74 %6 sane dose to 2bavod sewol tas WweEG : 


>I incriw (149 2lszoqew Jsdd vonsupet? 


7 
pevid Issomegeee 
an7ra anidlvozeb enolsudiwi2lb yorsupartT bai 


2afdsT nl bevyvoaces oF6 O AgHOInD APR 
\ 


=e Yo eattt odd .omeo elds at yvleviiesas 
he 1 oc 3?) iavigne a2 639 Teves 8y ot bl 
ey | eo 90 betvisns 2zeaWw faeoanova of9 iat Ae 
\ 
lean 249 Yo AOleeusetD A bees 
2 nolioe? al beabulsnl ed Pilea oe { 
” sew JhOS BPeavil baetTomites en bya ol gee 
rogeian} Jess#tan af oF Betnuey pysae 2 
0 16 dmur In307 mrt el ted bore (bo @onea pee 


(sd02 26 hehulont o46 vhute ofa Te yen does 


7 
Para 


ay ites 


Firm A's Frequency Distribution of Proposal 


COST 


10000 
20000 
30000 
40000 
50000 
60000 
70000 
80000 
90000 
100000 
150000 
200000 
250000 
300000 
350000 
400000 
450000 
500000 
550000 
600000 
650000 
700000 
750000 
800000 
850000 
900000 
950000 
1000000 
5000000 
10000000 
15000000 
20000000 
25000000 
30000000 
35000000 
40000000 
450009000 
50000000 
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TAGE 5.4.08 
Firm B's Frequency Distribution of Proposal Costs 


COST 19:70 19:78 a7 :2 1973 1974 1970-1974 


10000 9 12 6 7 1 34 
20000 7 6 12 4 cl 36 
30000 2 6 7 6 7 28 
40000 3 4 1d 7 9 34 
50000 2 1 5 5 3 16 
60000 1 0 9 apa 15 36 
70000 d 0 5 7 7 20 
80000 2 1 4 7 4 18 
90000 6 0 uy 2 7 13 
100000 i if 4 5 6 17 
150000 2 2 10 10 15 39 
200000 0 1 5 8 al 15 
250000 0 0 0 5 1 6 
300000 0 i 5 3 3 12 
350000 0 0 0 0 i 1 
400000 0 1 2 1 1 5 
450000 0 0 0 0 1 1 
500000 0 0 1 0 0 1 
550000 0 0 0 0 1 1 
600000 0 0 1 0 3 4 
650000 0 0 1 0 0 i 
700000 0 0 0 0 2 Z 
750000 0 0 i 1 0 2 
800000 0 0 0 0 0 0 
850000 0 0 0 0 0 0 
900000 0 0 0 0 0 0 
950000 0 0 0 0 0 0 
1000000 0 0 0 0 0 0 
5000000 0 0 i 3 5 9 
10000000 0 0 0 0 0 0 
15000000 0 0 0 0 0 0 
20000000 0 0 0 0 1 1 
HOTALS: 30 35 94 32 101 52 
YEAR EXPECTED, PRESENT COST 

1970 53,667 

197i 49,429 

1972 127,420 

1973 145,570 

1974 409,010 

£97 0=15977 4; 194,441 
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TABLE 5. 2.(¢ 
Firm C's Frequency Distribution of Proposal Costs 


COST L9:6:9 1970 L971 1972 1975 19169-1973 


10000 3 3 ut 1 2 19 
20000 1 I 1 0 1 4 
30000 3 i 1 0 0 5 
40000 1 0 0 0 0 1 
50000 2 0 0 0 0 2 
60000 0 0 0 0 0 0 
70000 0 1 2 1 1 5 
80000 0 1 uf ul 0 3 
90000 H 1 1 0 1 4 
100000 0 0 0 0 0 0 
150000 2 2 0 2 5 Ta 
200000 0 2 2 0 0 4 
250000 0 0 0 0 0 0 
300000 1 0 1 1 0 3 
350000 2 0 0 0 0 2 
400000 il 0 0 1 1 3 
450000 0 0 0 1 0 1 
500000 0 0 dt 0 0 i 
550000 0 2 0 0 0 2 
600000 0 2 0 0 0 2 
650000 1 0 0 0 0 1 
700000 0 1 0 0 0 1 
750000 0 0 0 0 0 0 
800000 0 0 0 0 1 1 
850000 0 0 0 0 0 0 
900000 0 0 0 0 0 0 
950000 0 0 0 0 0 0 
1000000 0 0 0 0 0 0 
5000000 4 1 i 4 3 13 
10000000 0 0 0 0 1 1 
WOTALS : 22 18 15 12 16 83 
YEAR EXPEGIED PRESENT COST 

1369 Sa 4 | 

1970 Set 516 

ESL Z162:.959 

EO 7 2 888,077 

E975 T0597 55 
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TABLE 5.1.0 


Firm D's Frequency Distribution of Proposal Costs 


COST 19/69 
10000 7 
20000 4 
30000 Z 
40000 0 
50000 0 
60000 0 
70000 a 
80000 0 
90000 0 

100000 0 

150000 0 

200000 1 

250000 0 

300000 0 

BOTALS: 15 

YEAR 
1969 
1970 
1971 
1972 
1973 
P969=29 735: 


1970 ESV 7 ga LOZ AS 7) 


0 4 4 
2 1 0 
4 1 3 
1 0 I 
i 1 0 
1 0 0 
1 2 0 
0 0 0 
0 0 0 
0 0 0 
0 0 0 
0 uf 4 
i 0 0 
0 0 0 
li 10 12 


EXPECTED PRESENT COST 


26,000 
50,000 
40,750 
68,750 
124,375 
53,185 


80 


RPOoOoWOoCOOOCOCNOCOFOF CO 


US'69= 19:75 


RPrReoononoaodoOM® FW Ph 


wm 
Dp 


e320) Inzoqayt Te noliud +5210 ysnpupad? afd" af 


“l=? reo! 

D 
v 
j 
0) 
\ 
fj 
i) 

t A 
I 

4 


ojpje Asie 6 


ove! 


ey 


/ 
\ 

cer 

-y 


BE ee ptt er~OaeL 


IZAAA CFBVIDAIAS HAZY 


+o>+ caer 


iv 





m0 


ver (Nero euer 


~- 
—_ 


—_ t= Gt Fr 


pe 


ga-oc 
coco,-ocoqcrococ oe 


© 


< uveL 

ve rteL 
eG sverl 
Vel 


WABEE 52 245A 
Firm A's Frequency Yistribution of Proposal Lives 


PROPOSAL 
ETFE 71 OKT 2 L975 1974 Bylo) 7 fol WE MES rat 


— 
a OONOUFWH Fe 
ROMOCOOCOOOFONOCCOFRNMNMD@OAFNHWOOWOCCO OG 
New 
RPODCCOOrFROCOCOOCONMNNOF Cr COFRODOCOOrF OOF OCC OO 
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WABLE 5.2.8 


Firm B's Frequency Distributlton of Proposal Lives 


PROPOSAL 

ELEE 1970 nS Wa! 19 7,2 19,7,3 1974 L97.0= 1.9.7.4 

1 0 0 1 5 1 7 

2 i! 1 6 3 2 13 

3 8 2 6 3 5 24 

4 pt 1 3 7 20 32 

5 2 2 15 20 21 60 

6 3 6 22 Li 8 56 

7 1 0 b) r/ 0 13 

8 1 0 0 1 0 2 

9 0 0 1 0 0 1 

10 1 7 Li g Ey Tie 

dt Li 15 a 1J, 1 22 

12 1 1 1 0 2 5 

13 0 0 0 2 0 2 

14 0 0 1 0 0 1 

15 0 0 2 0 i 3 

16 0 0 2 0 0 2 

Wy 0 0 0 0 0 0 

18 0 0 0 0 0 0 

19 0 0 0 0 0 0 

20 0 0 1 1 3 5 

TOTALS: 30 35 94 52 101 bie V2 
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TABLEs 5. 2'.C 


Firm C's Frequency Distribution of Proposal Lives 


PROPOSAL 

EIFE 19'69 1970 S71 ON 2 1973 E969 =19'7'5 

a 0 t 0 0 0 1 

2 1 1 1 0 0 3 

3 1 b) 1 u 2 8 

4 1 0 2 1 0 4 

5 S 2 6 5 k 26 

6 0 0 a 0 0 J 

7 0 0 0 0 2 2 

8 0 3 1 2 1 7 

9 0 ul 0 0 0 tt 

10 7 3 1 2 4 a7 

1B 0 0 0 0 0 0 

12 0 0 0 1 1 2 

13 0 0 0 0 0 0 

14 2 0 0 0 0 2 

15 0 1 0 0 1 2 

16 0 - 2 0 0 3 

17 0 1 0 0 0 1 

18 1 0 0 0 0 1 

ES 0 0 0 0 a fi 

20 0 uf 0 0 0 1 

TOTALS: 22 18 15 12 16 83 


TABLE 520) 


Firm D's Frequency Distribution of Proposal Lives 


PROPOSAL 
LEE 1969 1970 ONT EO M973 19169-19175 

1 0 0 0 0 0 0 
2 0 0 0 0 0 0 
5 0 0 0 0 0 0 
4 0 0 0 0 0 0 
5 0 0 0 0 0 0 
6 0 0 0 0 0 0 
8 0 0 0 0 0 0 
9 0 0 0 0 0 0 
10 15 1 10 12 8 56 

TOGALS L5 11 10 12 8 56 
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5.1.3 Proposal Prospective Growth Rates 

The cumulative distributions of prospective growth 
rates for Firms A through D are represented by Figures 5,1.A 
throuzh 5.1.D respectively. 

To facilitate the pictorial representation of these 
distributions, proposals were grouped Into growth classes, 
H, each of width 0.02. All proposals with prospective 
growth rates g(j) greater than or equal to one (1.0) were 
Included in growth class H#1 and those with growth rates 
less than zero (0.00) in growth class H=52, The average 
fraction of capital invested, f(h) or FCH), for each growth 
class H was computed by averaging the fraction of capital 
Invested, f(h,t) or FCH,T), in each growth class H over the 
years 1974 through 1978 for Firms A and B and 1973 through 
won? for Firms € and D. 

The computer listings showing the values of the capital 
remaining invested, AKHT(H,T), and fraction of capital 
Invested, FHT(H,T), in each growth class H for each time T; 
the total capital Invested, K(.,T) or TOTALS, for each time 
T; the average fraction of capital invested, F(H), in each 
growth class H; and the corresponding calculations of the 
average capital growth rate gbar(H) are tabulated in 
Appendix B for the cumulative distributions depicted in 
Figures 5.19A through 5.1.D. The prospective growth rate 
reported for each growth class, G(H), represents a lower 
bound for each growth class with the exception of growth 


class H=52 which has a lower bound of G(H)= -1.0. 
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etek Sitgens of Cash F lows 


Three basic sign patterns for cash flows were 
observed. In most cases, the proposed expenditures 
required a single disbursement followed by net cash Inflows 
thereafter. For all but a few of the remaltning proposals, 
multiple disbursements during the first few years followed 
by net cash Inflows thereafter described the cash flow sign 
patterns. Those few exceptions to the above schemes had 
Irregular signs of cash flows, i.e., the fnitial cash 
outlay was succeeded by net cash Inflows, followed by 
additional net cash outflows and subsequently by net cash 
Inflows. 

Since Firms A and B used a continuous cash flow 
convention, a single disbursement was for them defined to 
be either net cash outflows at time zero or during the 
first year or a combination of the two. Multiple 
disbursements required net cash outflows beyond the first 
year. 

tables05. 3A and 5.3.B report for Firms A and B, 
respectively, the total number of proposals evaluated; the 
number of proposals In each of the preceeding cash flow 
sign categories; and a breakdown by present cost of the 
number of proposals in each category. A conparable 
tabulation for Fillrms C and D Is not Included since al! of 
the proposals obtained from these two firms required a 
stngle disbursement at time zero and none had frregular 


cash flow sften patterns, 
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TABLED eaieA 


Firm A's Frequency of Cash Flow Sign Categories 


197 

All Categories 

Total Sy 

Cost > .$500,000 5 

Gost > $1,000,000 4 
Single Disbursements 

Total Tan 

Cost > $500,000 0 

Gast .> $1,000,000 0 
Multiple Disbursements 

Total 6 

Cost > $500,000 4 

Gest > $1,000,000 3 
Irregular Disbursements 

Total 1 

Gost > $500,000 1 

Cost > $1,000,000 1 


TABLE 5.3.8 
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Firm B's Frequency of Cash Flow Sign Categories 


19:70 


All Categories 
Total 30 
Cost > $500,000 0 
Cost > $1,000,000 0 


Single Disbursements 
Total 25 
Cost > $500,000 0 
Cost >°$1,000, 000 0 


Multiple Disbursements 
Total 
Gost > $500,000 
Cost > $1,000,000 


coowm 


lrresular Disbursements 
Total 
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It Is stenificant to note that In only one case did the 
Irregularities of cash flow signs and the magnitude of the 
corresponding cash flows affect the proposal to such a 
degree that It was no longer distingulshable as an Increment 
of Investment as defined by Oakford (16). The single 
exception was a unique expenditure with a net cash inflow 
during the first year followed by net cash outflows 
thereafter. Such a situation arose as a consequence of a 
contractual agreement to pay for the services received over 
an extended perlod of time even though all of the benefits 
would be realized during the first year. By Oakford's 
definitton, this "capital expenditure" proposal represented 
an Increment of borrowing even though It was regarded by the 
firm as an Investment proposal. 

None of the proposals with ftrregular cash flow sign 
patterns occurred as a consequence of the incremental cash 
flows representing the prospective differences between 
alternatives being evaluated, Instead, all were the result 
of a need for future capital outlays for additional capital 


assets or working capital. 


5.1.5 Relative Magnitude of Cash Flows 

The cash flow information obtained during the in depth 
study of Firms A and B tndicates that approximately ninety 
percent (90%) of the proposals evaluated had uniform 
Incremental before tax cash inflows. Both of these firms 


used either sum-of-the-years digits, double-declining 


balance, or a combination of these depreciation methods with 
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each other or with the stralght-line method. Hence, the net 
after tax cash Inflows were a combIinatlion of a unlform 
serles and a decreasing arflthmetic, exponential or 
combination serfes. The remalning ten percent (10%) of the 
proposals used a two to three year learning curve for the 
Initial cash Inflows followed by untform cash Inflows 
thereafter. The perlod of time over which capital assets 
were assumed to be depreciated for tax purposes, the 
depreciation or guideline life, was normally specified by a 
firm's Tax Department. This life was typically tncluded In 
the procedures manual for most categortes of assets. 

Firm A typically assumed that a proposal's salvage 
value was equal to zero and that Its analysis life was 
greater than or equal to the specified depreciation life, 
Consequently, the only deviation from the aforementioned 
cash flow scheme occurred when working capital was recovered 
at the end of the analysis life. This situation arose in 
less than five percent (5%) of the proposals analyzed. 

Firm B typically used depreciation lives in excess of a 
proposal's analysis life and assumed that an asset was 
either retired or sold at the end of the analysis life. 
Hence, the cash Inflow during the last year was in most 
cases affected by the tax effect of the retirement or the 
disposal proceeds, as well as the recovery of working 
capital. 

Firm C assumed that all incremental before tax cash 


Inflows were uniform and used straight-line depreciation, 
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!t was also common practice to fully depreciate all capital 
assets over the analysis life and normally retire all assets 
at the end of their analysis life. Hence, all net after tax 
cash Inflows were in this case uniform. 

Firm D assumed that all Incremental before tax cash 
Inflows were untform and used sum-of-the-years digits 
depreciation. Like Firm C, Firm D assumed that all assets 
were fully depreciated and normally retired at the end of 
their analysis life. In this case, the net after tax cash 
Inflows could be represented by a uniform cash flow sertes 
with a decreasing arithmetic cash flow serfes superimposed, 

Because of policy decisions and the practical 
application of promulgated capital expenditure 
administrative procedures, little, if any, empirical data 
existed describing the distributions of allowable delay, 
mutually exclusive proposals and contingent proposals. 

These policies and practices and their impact on the 
avallability of the information sought will be discussed In 


Ene next section of this presentation. 


5.2 Parra's Simulation of a Firm's Financial Decisions 
Over Time 
To evaluate the practical applicability of Parra's 
model, It ts necessary to determine whether a firm's 
proposal generation process can be represented by an 
independent random sonpiiine from a distribution of 
Investment opportunities; If the distributions assumed to 


define the distribution of investment opportunities exist 


95 


siqgeb yf tu? 


vifservon bre oT1f eleviens: on revo 


red bE Da Jottt 


e107 if 


remp aon t 


, afle : 2 
7 fy? vad 
ze wttde 
— 
r 
f ‘ 
y | 
} 
FI 


3 


e>132649 econ’ 6x Ma 


glevlans 4ted3 Io’ poe 


265 213 ni avew ewot? 

















: pe, 


Bos: 


iia gents temuezs GC i 
aw ite met tau Sow: oe 
2 mat? emi wel 1a 4 

n Dt boistssndeb qt tute 

if? nt O74 slevianeul 

bainsaargas od biues : 
j nfviae anlesnsi98o. 
- Yoifou To Ss2ueo@ 
a Al 
j lumoia Te nolzegt 
wubsDo'Tgd svi rsa 4h 
: } tit 
4 ’ 7v i 
k iG FolD 
' tnt eft Yo x 
7 OF D2 Ike 
um ie: = 
Suns. 
{ rA4 BuleaVS oF 
3; Y "562239 et 
' nol? s ane 
a2 fsohbrme 
ai p ins toqao inamae 
i Yo nolyudiusgelb an? oot 


and are stable over time; and whether the investment 
siftuatlons and decision procedures included fn the model are 
representatIve of actual capital expenditure environments 
and practices. A discusston of each of these aspects 


follows. 


5.2.1 Proposal Generation Process 


Typically, a firm's capital expenditure process 
required at the corporate level a periodic, subjective 
allocation of the available capital resources among the 
divisions competing for these funds. Within a division, 
authorizations See ree were submitted, as needed, 
throughout the budgeting period to be appropriated from the 
capital allocated to the division, 

The allocation process normally called for the perlodic 
submissfton of all division capital expenditure requests to 
the corporate group responsIble for its coordination. These 
requests usually consisted of the title of a specific 
proposal or investment concept; a general deseEneMhon: and 
an Investment category, ieabee: mandatory or discretionary, 

In some cases, an estimate of the proposal's profitability 
was included, however, detalled economic evaluations 
supporting such estimates were observed in only one firm, 

As a matter of course, the investment proposals have 
undergone an extensive screening and selection process prior 
to their submission to the capital budgeting group. Since 
the firm's allocation scheme was in essence based solely on 


managerial "insight", it was common practice to categorize 
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the Investments considered Important to a diviston, but 
Incidental to the corporation, as mandatory thereby ensuring 
thelr Inclusion tn the final budget. On the other hand, 
discretionary proposals were Informally discussed prior to 
thelr submisston to Improve their probability of survival. 
Divisions characteristically submitted budgets in excess of 
thelr needs, since to do otherwise would be politically 
Inexpedient and might possIbly result in less funds being 
made avallable as a consequence of the reduced level of 
demand. 

The division budgets were accumulated at the corporate 
level, totals by category were compiled, and the results 
were eanipatedl) to the total funds available for capital 
expenditures. The divisional budgets would then be returned 
with suggestions for reducing their total demand ejither by a 
percentage or a dollar value. With a new budget constraint 
at the division level, the cycle repeated Itself. 

It is stgenificant to note that the above iterative 
process was not unique to divisions and the corporation, 
Instead, it included departments within a division, entities 
within a department, and so on. Hence, a revised budget 
constraint imposed on a division precipitated new 
departmental constraints, etc.. 

The allocation process varied depending on whether the 
budget requests specifically Identified the actual 
expenditures destred or represented Investment concepts. In 


either case, the total funds available for capital 
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expenditures were typically reduced by the amount needed to 
undertake the major "strategic" Investments conceptually 
approved by the firm's decision making group. The remaining 
portion of the capital budget was then allocated among the 
competing divisions. 

In the case of the more general investment concepts, 
the unallocated capital was apportloned based on the policy 
making group's subjective estimate of each division's import 
to the firm. This evaluation was usually based on each 
divisions contribution to past and present profitability and 
growth, future industry trends, and its role in future 
corporate plans and goals. Hence, the allocation process 
was quite subjective with the amount of funds allocated to a 
particular division often being determined by an 
individual's power of persuaston rather than on an objective 
economic analysis. 

On the other hand, the allocation scheme based on the 
more speciflc expenditure requests usually adhered to the 
following basic process. The remaining funds were 
diminished by the amount needed to finance all mandatory 
Investment proposals. The capital not consumed by the major 
and mandatory proposals was then allocated to the remaining 
specific expenditure proposals. The following two 
modifications to the foregoing process were observed, 

First, funds were allocated only for major and mandatory 
proposals. Second, minor proposals did not have to be 


explicitly Idenfified. Instead, blocks of capital were 
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allocated to the divisions for minor proposals after the 
apportionment of funds for major and mandatory proposals, 
thereby further reducing the funds available for medium 
sized discretionary capital expenditure proposals, 

The result of the preceeding processes was typically a 
capital budget represented by a lIst of conceptually 
approved proposals [identified only by a brief, descriptive 
title and Investment category. Even though specific 
Investment proposals may have been identified, lltttle, if 
any, economic evaluations were avallable. The period of the 
corporate allocation process was, for all but two firms, one 
year. For the two exceptions, one used a semi-annual 
allocation process and the other a monthly process, 

It is Important to distinguish between the allocation 
and the appropriation of funds. The allocation process 
represented the apportionment of capital funds to the major 
proposals and divistons competing for them. Allocated 
capital entailed the conceptual approval of expenditures, 
however, it did not represent an authorization for 
expenditure. On the other hand, the appropriation process 
Included the submission of authorizations for expendI ture 
which, if approved, were appropriated from, and subsequently 
reduced, the capital funds allocated to the division 
submitting the budget request. Hence, the budget limit fn 
any division was surpassed when Insufficient funds existed 
to undertake any additional capIital expenditure proposals, 


Unlike the foregoing allocation schemes, the 
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appropriation process, or authorization for the actual 
expenditure of funds, typically required a justification for 
all proposals, an economic evaluation for discretionary 
proposals, and the explicit approval of various 
Organizational levels of management. Proposals were 
typically Informally discussed and analyzed prior to the 
submission of an appropriation request or authorization for 
expenditure. Hence, the actual submission of an 
authorization for expenditure and economic evaluation, if 
appropriate, was usually a formality that represented an 
after the fact documentation of a proposal having prtor 
verbal approval. Such a situation is supported by the fact 
that less than a dozen rejected requests for expenditure 
were found on file. It is also corroborated by the commonly 
expressed opinion that the actual appropriation requests 
were a formality, with proposals usually having received 
informal approval prior to thelr submission. 

The proposals ultimately implemented appeared to be 
those with the most managerial Interest. Hence, proposals 
that might have contributed more to the future wealth of the 
firm, but were less destrable subjectively, were possibly 
being suppressed for reasons not based on an objective 
economic analysis. 

The purpose of the foregoing discussion has been to 
describe the basic capital allocation and appropriation 
Processes observed in order to establish the background 


necessary to discuss whether proposals were considered to be 
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randomly orlsinated In Industry. The allocation process 
observed has been characterlzed as a procedure where major 
and mandatory proposals typlcally had a prior clalm to the 
funds avallable for capliltal expenditures. Furthermore, the 
funds were apportioned subjectIlvely regardless of whether 
the proposals were major, mandatory, minor or medium sized, 
On the other hand, the explicliIt approval of a detalled 
approprfiatton request was required for all proposals before 
the actual expenditure of funds. 

It Is my opinion that the proposal generation processes 
observed throughout Industry can not be represented hy an 
Independent random sampling from a distribution of 
Investment opportunities. Such a conclusion Is not intended 
to Imply that the basic process can not be so represented, 
Rather, It suggests that current practices might be more 
accurately represented by a conditional random sampling as a 
consequence of policy decisions and the common practice of 
not formally including proposed expenditures at any stage of 
the process unless they have recelved prior informal 


approval. 


a2ee Distribution of Investment Opportunities 


The following discusstfon will consider each of the 
distributions assumed to be a component of the distribution 
of Investment opportuntities and analyze the Impact of firms! 
Procedures and practices on thelr existence and stability 
over time. The empirical data reported In the preceeding 


Secelon will be used as the basis for the ensuing discourse, 
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fe2e2eL Distribution of Proposal Costs 


The empIrical data collected appears to corroborate the 
existence of distributions describing proposal costs, 
However, for the reasons discussed in the preceeding 
section, the data Is Inadequate for determining thelr 
Stability over time. The cumulative distributions of 
proposal costs for Firms A and B are depicted tn Figures 
Be2.A and 5.2.8 for the years 1971 through 1974 and 1970 
through 1974 respectively. A curve representing the period 
average is also depicted in each figure, 

The data obtained from Firm A represented a major 
proportion of each years capIital expenditures. However, the 
curves depicted and the expected present costs reported in 
Table 5.1.A indicate that either insufficient information Is 
available to ascertain the stability of proposal costs over 
time or that they do not increase as assumed, 

The Information obtained from Firm B on the average 
represented only half of each years capital expenditures. 
Based on the information reported in Table 5.1.B and the 
cumulative distributions depicted in Figure 5.2.8, there 
appears to be evidence of an increasing trend in Firm B's 
proposal costs. However, the limited period of reliable 
information makes it impossible to estimate with any degree 
of confidence the growth over time, 

The relative frequency distributions of proposal costs 
for Firms C and D were reported in Tables 5.1.C and 5.1.D 


respectively. However, the information obtalned from these 
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FIGURE. 5, 2.A. Estimate of FIRM A's Cumulative 
Distribution of Proposal Costs 


101 


A.§,¢ 


Wyo 





1970 
1971 
1970-1974 





0 620 ~40 .60 80 1.0 1.2 


Proposal Cost ($000,000) 











1.0 = 
oe a eg eee 
~80 a - - 
.60 ain 
Be A972 a er eee ee 

void rae 1973 

a---a 1974 

1970-1974 
.20 
0 .20 ~40 .60 .80 1.0 Te? 


Proposal Cost ($009,000) 


FIGURE 5.2.B Estimate of FIRM B's Cumulative 
Distribution of Proposal Costs 
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firms represented such a small proportion, twelve percent 
(12%), of the annual expenditures that the resulting sample 
can not logically be assumed representative. Consequently, 
no graphs are shown, 

In summary, empirical data based only on discretlonary 
proposals approved during the last four or five years may 
not accurately reflect a firm's distribution of proposal 
costs nor Is It deemed adequate to ascertain its stability 
over time. However, the data collected does appear to 
corroborate the assumption that proposal costs are randomly 


distributed. 


Sete2e2 Distribution of Proposal Lives 

The cumulative distributions of proposal lives for 
Firms A and B are depicted in Figures 5,3.A and 5.3.8 for 
the periods 1971 through 1974 and 1970 through 1974 
respectively. A curve representing an average of these 
periods is also included. Based on the plotted results, it 
appears that for all practicality the distributions shown 
are stable over time. However, for the same arguments as 
Presented earlier, it is not possible to conclude that they 
are constant over time. 

The empirical data reported in Tables 5,2.A through 
5.2.D and represented by the following figures for Firms A 
and B appears to corroborate the assumption that proposal 
hives are randomly distributed for Firms A, B, and C. On 
the other hand, the data obtalned from Firm D showed 


proposal lives to be constant. 
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FHGURE 5.3.A Estimate of FIRM A's Cumulative 
Distribution of Proposal Lives 
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During the course of this research effort, no 
quantitative methods, such as that suggested by Oakford 
(16), were observed elther in firms' procedures or in their 
practices. Instead, an estimate of a proposal's life was 
usually obtalned from a listing of average historical lives 
of different categories of expenditures that was typically 
Included In a firm's procedures manual. These tables of 
proposal lives were usually based on manufacturer, industry 
or individual firm's frequency of replacement records rather 
than the perfod of time over which the proposal promised to 
be most economical. In the situations where such lists were 
not promulgated, a proposal's life was typically based on 
the orlginator's subjective judgement. In elther case, 
Inconsistency from year to year for like expenditures was 


frequently encountered with no associated explanation. 


5.2.2.5 Distribution of Prospective Growth Rates 


The empirical data collected appears to corroborate the 
assumption that proposal growth rates are randomly 
distributed. For these distributions, the ability to 
ascertain thefr stability over time is affected by the scope 
of the sample as well as the aforementioned problems 
associated with estimating proposal lives. Additionally, it 
is suspected that the situation may be further complicated 
by the existence of forecasting problems, 

The suggestion that the preacceptance cash flow 
estimates misht, fin some cases, be overly optimistic is 


based on observed practices for estimating the preacceptance 
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cash flows and preparing the corresponding economic 
evaluations. It seems to be further evidenced by the fact 
that when post-audIit Information was avallable, the 
prospective growth rate based on the preacceptance cash flow 
estimates was In all cases at least twice as large as the 
growth rate based on the corresponding post-audit cash flow 
estimates, Whether this is representative of al] 
preacceptance cash flow estimates cannot be determined from 
the data collected. The existence of such a problem also 
seems to be corroborated by the significant difference 
between the estimates of firms' average capital growth rates 
based on preacceptance cash flow estimates, gbarE, and the 
rates of capital growth actually realized, gbarA,. 
Unfortunately, such a suspicion cannot be corroborated 
by empirical data since post-audit procedures were not 
consistently applied by any of the firms studied in depth, 
Furthermore, there may be other explanations for the 
differences between gbarE and gbarA. Consideration will be 
given to the possible reasons for these differences In 
Chapter VI after the relevant background information has 


been presented, 


Sacezet stens iof .Cash.F— lows 


Since [It was not common practice to evaluate the 
Incremental cash flows representing the prospective 
differences between mutually exclusive proposals, two basic 
cash flow patterns emerged. For Firms C and D0, all 


proposals were assumed to require a single disbursement, 
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Il.e., a single net cash outflow followed by net cash inflows 
thereafter. On the other hand, Firms A and B attempted to 
more accurately estimate the future cash flows and the 
periods during which they would be real!lzed. Consequently, 
proposals required single, multiple, and Irregular 
disbursements. 

The data collected and reported in Tables 5.3.A and 
5.3.B for Firms A and B indicates that roughly two percent 
(2%) of the proposals evaluated had Irregular cash flow stgn 
patterns, six percent (6%) to eight percent (8%) required 
multiple disbursements, and the remaining proposals 
typically required only a single disbursement, It Is 
realized that the data collected is l!mited by the scope and 
perlod of the sample taken and adversely affected by the 
common practice of not evaluating alternatives. However, 
based on the sample taken, {t is reasonable to assume that a 
proposal's cash flow signs can in most cases be represented 
by a single net cash outflow and for a few proposals by 
multiple, consecutive, net cash outflows with net cash 


inflows thereafter. 


5.2.2.5 Distribution of the Relative Magnitude of Cash Flows 


The methods described in Section 5.1.5 for estimating 
future cash flows were not unfque to the four firms studied 
in depth. Instead, they apply to the majority of the firms 
surveyed. Little effort was typically expended to estimate 
varfable cash flows beyond three years. The logic was that 


any attempt to make better estimates was a waste of time 
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because of the uncertainty of the future. Hence, uniform 
cash flows were deemed practical and reasonable 


approximations of the future, 


5.2.2.6 Distribution of Allowable Delay 


The practices observed Indicate there was no Indication 
of a delay between the time of proposal origination and the 
decision to accept or reject. Such an observation is based 
on the followIng considerations. 

First, in the allocation process no recorded 
Information was available to corroborate whether rejected 
proposals were ever reconsidered. Second, since proposals 
were typically informally reviewed and approved prior to the 
submission of an authorization for expenditure, it was a 
rare exception to find a rejected proposal. In those few 
cases where proposals were rejected, a procedure to ensure 
their reevaluation was not needed since they were usually 
disapproved for subjective rather than economic reasons, 

Lastly, the delay between the submission of an 
authorization for expenditure and its acceptance or 
rejection depended on the magnitude of expenditure which 
established the approval authority. However, no recorded 
evidence was found indicating this period exceeded one month 


regardless of the requisite level of approval. 


5.2.2.7 Distribution of Mutually Exclusive Proposals 


During the period of this research only two sets of 


mutually exclusive proposals were found with the possible 
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alternatives economically evaluated. Typlcally, when 
alternatives were identified, the declIsion to proceed with a 
certain course of action was based on least cost or 
subjective judgement. I!n such a case, the only alternative 
to the proposed course of action that was Included in the 
economic evaluation was the status quo. It is Important to 
note that no evidence was collected which would indicate 
that alternatives were being eliminated by a preliminary 
economic analysis and screening process, 

Most firm's procedures required the identification and 
evaluation of economic alternatives. Apparently, these 
procedures were either of insufficient detail or they were 
not being enforced. In elther case, alternative capital 
expenditure proposals were being compared subjectively 
ignoring the need for a detalled evaluation of their 


prospective economic differences, 


5.2.2.8 Distribution of Contingent Proposals 

Industry's practices were either to include the 
contingent proposal in the economic evaluation of the 
principal investment proposal or submit the contingent 
proposal after its principal proposal had been accepted. In 
elther situation, the contingency was usually not specified 
and for the latter case it was not even submitted if the 
principal proposal had been previously rejected. 

Another problem that arflses as a consequence of the 
scope of the sample Is determining the number of capital 


expenditure proposals originated each year. The inability 
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to ascertain a reasonable estimate of this number together 
with the difficulties associated with constructing the 
distribution of first costs make ft virtually impossible to 
estimate the rate of growth of the number of proposals and 
proposal first costs. Hence, sufficiently accurate 
Information Is not available to estimate their relative 


effect on the growth of the entire generation process, 


5.2.3 Investment Situations and Deciston Procedures 

The investment situation or expenditure environment 
experienced by all of the firms participating In this study 
was one of capital rationing. However, due to the common 
practice of giving major, mandatory and minor proposals a 
prior claim to the funds avallable and the normal practice 
of subjectively allocating these funds, capital budgeting 
procedures were not applied, 

Capital budgeting procedures could logically have been 
utilized for the allocation process had the firms required 
economic justifications for all proposed capital 
expenditures. Instead, the sequential appropriation process 
and the usual practice of not economically evaluating 
alternative proposals resulted in the investment situation 
observed being equivalent to the consideration of only 
independent proposals. 

The measure of worth used most frequently as the 
primary measure of a proposal's economic worth was 
prospective growth rate. The criterion rate to which It was 


compared was typ!ically management's "best'' estimate of thelr 
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marginal growth rate plus an added Increment to compensate 
for the uncertainty of the future. 

Using the data collected and Parra's simulation model, 
an effort was made to simulate the capital expenditure 
processes of Firms A and D. Even though their Investment 
sttuatfons and decltsion procedures could be reasonably 
approximated by the existing model, it was impossible to 
obtain any results that could be correlated to eflther firm's 
actual performance. 

The possible reasons that the results could not be 
corroborated were the suspected conditionality of the 
proposal generation process and the inability to estimate 
with any degree of confidence the distributions assumed to 
comprise the distribution of investment opportunities. 
Furthermore, the I!tmitatftons of the sample collected made it 
Impossible to obtain a reasonable estimate of the number of 
proposals generated, growth in the number of proposals 
generated and growth rate of proposal costs. The net effect 
of these problems was the hypothetical firms grew at such a 
rate that their capital budgets, proposal costs, and ratio 
of budget to first costs were disproportionate to what had 
actually happened and could be expected in the foreseeable 
future, 

It Is important to note that Parra's model is capable 
of approximating the decision scheme observed where certain 
proposals have a prior claim to the capital available. On 


the other hand, the problems of the possible conditionality 
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of the generation process and the difficulties in estimating 
the distributions assumed to comprise a firm's distributton 
of investment opportunities may not be so easlIly solved 
since they depend on industry's willingness and ability to 


collect the data needed to accomplish such a task, 


5.3 A Method for Estimating a Fuente Investment Function 
and Determining Its Marginal Growth Rate 

The validation of Oakford's proposed method was plagued 
by many of the same problems that affected the validation of 
Parra's model. The absence of historical economic 
justifications for mandatory, alternative and rejected 
capital expenditure proposals; the suspected suppression of 
Investment proposals; and the doubtful reliability of the 
cash flow estimates coupled with the lack of post-audit 
Information to corroborate thelr accuracy made It impossible 
to validate his method for quantitatively estimating a 
firm's marginal growth rate. On the other hand, the data 
collected suggests that a firm's Investment function does 
exist and may be stable over time, 

The empirical data collected during the survey of 
Industry has been presented and its impact on the models 
being validated has been discussed. The next chapter will 
report the more subjective information collected followed by 
a consideration of some possible explanations for the 
differences between firms! average capital growth rates 
based on the data collected vis-a-vis their actual rates of 


capital growth, 
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CHAPTER VI 
CAPITAL EXPENDITURE PROCEDURES AND PRACTICES IN INDUSTRY 


The following discusston of the capital expenditure 
procedures and practices In industry will be based on the 
detalled study of twenty-three (23) firms and in depth 
Interviews with forty-three (43) executives of these firms, 
which Included firm Presidents, Vice-Presidents, 
Controllers, Directors of Budgets and Capital Expenditure 
Plans, as well as numerous other staff and operating 
personnel. Throughout the ensuing discourse an effort will 
be made to distinguish between opinions and actual 
observations, when such a distinction is deemed significant 
and relevant. It Is apparent that certain detalls could be 
observed only in the four (4) firms studied in depth. 
However, considerable information was collected supporting 
the comparison of all twenty-three (23) firms included fn 


the detailed study. 


6.1 Administrative Procedures 

The administrative procedures observed varied from 
unwritten, standard practices to detailed procedures manuals 
promulgated throughout the firm. There was no apparent 
correlation between the size of a firm and the level of 
detaltl of its promulgated procedures. If any such 
relationship did exist, it Is my opinion that the level of 


sophistication and detall was directly related to top 
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management's Innovative thinking and receptiveness to new 
Ideas. The ensulng discussion will basically follow the 
Intervlew guide used throughout the survey which Is included 


as Appendix A. 


6.1.1 Proposal Classification 

Capital expenditure proposals were for all practical 
purposes categorized as mandatory and discretionary, 
however, the definition and scope of each varltes from that 
presented In Chapter !!. The categories most frequently 
observed were emergency, profit maintaining or sustaining 
and profit adding. 

Emergency investments included those capital 
expenditure proposals where the only alternative was severe 
loss of revenue and the required outlays were relatively 
minor when compared to the loss. Hence, the growth rates of 
such proposals were obviously high. 

Profit maintaining or sustalning proposals were often 
construed by management to be mandatory or defensive 
Investments in the sense that they were deemed necessary to 
maintain the existing level of business. Investments 
Included In this category were compliance with government 
regulations for pollution control and employee safety, 
health and welfare; replacements which were necessary to 
maintain current levels of production; investments to keep 
operating costs from Increasing; expenditures to protect 
existing revenues by maintaining present levels of produc- 


tlon; and Investments to keep product quality competitive. 
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The argument for accepting mandatory proposals was that 
they served to malntain the status quo and thelr rejection 
would result In a subsequent reduction In profitability. 

The economic benefits of these proposals were presumed 
elther to be obvious, 1I.e., no practical alternative was 
avallable, or vague and difficult to quantify. Hence, [ft 
was common practice to require only a verbal explanation of 
the need as the justification for such expenditures, 

A thorough ftncremental analysis of such a proposal 
should demonstrate a growth rate that justifies Its 
acceptance even thourh the ultimate effect of its 
Implementation would be to lower the firm's average capital 
growth rate. If a substantial portion of the budget were 
spent on such proposals, then the average growth rate of the 
profit adding proposals would have to be higher than the 
average growth rate of the firm if the firm's average growth 
rate were to remain constant. 

On the other hand, profit adding proposals were those 
capital expenditures considered to improve corporate profits 
or add to the growth of the firm by reducing operating 
costs, Increasing capacity for productng existing products, 
or expanding to manufacture new products. Hence, they were 
considered to be the source of the additional profits needed 
for future growth and expansion. Since these were the 
proposals assumed to have the greatest effect on the firms 
future profitability, it was common practice to concentrate 


the corporate effort on thelr economic evaluation and 
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analysis. 

Because emergency and profit maintalning proposals 
typically had a prior claim to the capital avallable and 
normally did not require an economic evaluation as part of 
their justification, it was not uncommon for originators to 
categorize their proposals as such to ensure their 
acceptance. The subversion of the budgeting process by 
erroneously categorizing proposals resulted in a lesser 
proportion of the capital expenditures being economically 
evaluated thereby Increasing the subjectivity of the capital 
expenditure decision making process. The elimination of 
this practice was complicated by category definitions 
overlapping; firms not really comprehending the significance 
of Identifying alternatives and accurately estimating their 
prospective economic differences; and the absence of viable 
systems for evaluating the consistency of actual practices, 

The firms recognized conceptually the existence of 
contingent proposals. However, the procedures normally 
required them to be combined with the proposal on which they 
were contingent and appraised as a single investment. In 
practice, contingent proposals were always Included in the 
principal proposal's justification and follow up proposals 
were submitted as independent proposals after the acceptance 
of the principal investment proposal. Such a scheme was 
possible because of the normal procedure for sequentially 
approprtating capital. | 


lt appeared to be common philosophy that to make sound 
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capital expenditure decisions alternatIves had to be 
thoroughly tdentified and analyzed with the level of detail] 
of the evaluation varying directly with the magnitude of the 
expenditure. Unfortunately, the practical application of 
such a concept was observed In only two sets of mutually 
exclusive proposals where alternatives were Identified, 
quantitatively evaluated, and subjected to a pairwise 
comparison. Instead, the common course of action was to 
delineate economic alternatives and subjectively identify 
the "best" proposal. If a firm's procedures required an 
economic evaluation, then the "best" proposal was typically 


compared to the status quo, 


6.1.2 Proposal Origination, Review, and Approval 


Based on the results of this survey, there appears to 
be a correlation between the magnitude of a proposal and the 
level of its orlgination. Typically, the minor and medium 
sized profit adding cost reduction and profit maintaining 
replacement proposals were generated by the operating 
personnel throughout a firm. These proposals were normally 
submitted to maintain a level of service; to delineate a new 
or Improved method for carrying out a particular function; 
Or as part of a routine maintenance, overhaul and 
replacement program. 

The proposals submitted in compliance with government 
regulations for pollution control and employee safety, 
health and welfare were usually originated as a consequence 


of staff recommendations. Typically, the persons submitting 
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these proposals were elther the staff personnel recognizing 
such a need or the operating personnel affected, 

The major profit adding expanston proposals were 
normally conceptualized by management with the detal led 
submission belng the result of a coordinated effort between 
staff and operating personnel. Typically, the upper levels 
of management were concerned with the firms strategic goals. 
Hence, the proposals submitted by the varfous levels of the 
firm were not only to maintain the present desired levels of 
operation but to facilitate achieving these long range 
objectives. 

Procedures for stimulating the submission of capl!tal 
expenditure proposals varied from the promulgation of 
overall corporate objectives to the combination of overall 
policies and a routine program throughout the firm for 
Increasing productivity and reducing costs. A few firms, 
whose divisions were set up as profit centers, had Incentive 
commission plans for the division executives. Hence, they 
were always striving to reduce costs and find new Investment 
alternatives promising higher returns. Even though formal 
procedures did not exist in such cases, the pressure from 
the top was apparent. One firm's Incentive commission was 
applicable to all personnel submitting innovative proposals 
which resulted in an increased level of profitability. 

The actual preparation and submission of capital 
expenditures proposals varted depending on whether it was 


for inclusion In the capital budget or requesting 
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author!Ization for expenditure. In the first case, the 
Information sought normally Included a brief descriptive 
title, the magnitude and pertod of expenditure, and In some 
cases an estimate of Its profitability. Such procedures 
were considered reasonable since at this stage the interest 
was not in identifying specific proposals and appraising 
thelr economic merit. Instead, the Intent was to accurately 
establish the total level of expenditures throughout the 
coming budget period. 

On the other hand, the appropriation request or 
authorization for expenditure was presumed to communicate 
the need and justification for a proposed expenditure, as 
well as record the approval of the appropriate management 
levels prior to the commitment of any funds. The proposal 
formats and supporting procedures varied from a free format 
with broad, general instructions, to the more specific, 
detailed forms and their supporting documentation which left 
little to misinterpretation. 

In the case of the more general request for expenditure 
the minimum information required was usually a brief 
description of the expenditure contemplated; an estimate of 
the total expenditure; a statement of the problem and the 
proposed solution; a justification for the expenditure; and 
the estimated completion date. Typically, the only other 
guidance given was that the type and amount of information 
submitted should depend on the magnitude and nature of the 


proposed expenditure, 
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In reality, the practical problems associated with such 
broadly defined procedures arose as a consequence of there 
belng no consistency In proposal submisston. Sometimes 
minor expenditures were submitted with volumes of 
catalogues, brochures, technical information, and other 
supporting data while in contrast major, multi-million 
dollar Investments were sometimes supported by only a few 
pages of documentation. 

The destre for consistency and unltformity had 
encouraged a few firms to establish detailed procedures 
manuals and forms for the yudmteeron of author!izations for 
expenditure. The manuals in these cases specifically 
Identified the information and level of detail desired and 
provided explicit guidance for the preparation and 
submission of these requests. Such procedures minimized the 
possibility of misinterpretation. These firms were In a 
wide variety of businesses, hence, complete, accurate, wel] 
documented information was deemed a necessity to insure the 
equitable consideration of all proposals. 

For example, some of the forms required by a firm with 
detailed procedures were a summary sheet, letter of 
justification, benefits, costs, depreclation and depletion, 
capital requirements, cash flows from operations, and 
determination of measure of worth. Each of the foregoing 
was a specific form with detailed Instructions for its 
completion and submission, 


No correlation was observed between firm size and the 
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specificity of the administrative procedures manuals and 
authorization for expenditure forms. Of the twenty-three 
(23) firms Included in the detalled study, six (6) had 
rigid, detailed procedures and forms and five (5) used 
general, undocumented procedures with free format 
authorization for expenditure requests. The detail of the 
procedures and forms for the remaining firms varied between 
these two extremes. Two of the four firms studied in depth 
had detalled procedures and forms, one used general 
procedures and free format authorizations, and the last used 
specific forms supported by verbal procedures. 

In preparing the authorization for expenditure, the 
orlginators were expected to consult with the appropriate 
staff departments such as Legal, Personnel, Purchasing, Tax, 
etc., for advice on subjects in which they specialized, 
Assistance could also be obtained from the corporate group 
responsible for coordinating, reviewing and screening the 
capital expenditure proposals, | 

The specificity of the procedures for estimating the 
information needed to measure a proposals economic worth 
appeared directly related to the level of detail of the 
administrative procedures for the entire capital expenditure 
process. Hence, those flrms with general procedures had 
less specific instructions for estimating cash flows, 
proposal lives, salvage values, etc... As a result, the 
ensulng discussion of the methods for estimating the values 


used to compute a proposal's measure of economic worth will 
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be based on practices since no written guidance for the more 
general procedures were observed. 

All but one of the firms considered the cash flows 
relevant to such an analysis being only those future 
Incremental cash flows that would be created as a 
consequence of its acceptance. The firm not adhering to the 
above concept based its analysis on the costs and revenues 
used for financial reporting, thereby including expense 
allocations such as overhead. 

The requisite cash outlays were envisioned to consist 
of investments in fixed assets, expense Items, retirement 
proceeds, net changes in working capital, and future 
obligations. Fixed assets were deemed to include 
investments in property, plant and equipment, whereas 
expense items were those costs incurred prior to and during 
the expenditure that were not capitalized for tax purposes 
as part of the cost of the fixed assets. The retirement 
proceeds were the net cash received from the sale of assets 
or the cash flow resulting from the tax saving generated as 
a result of an asset being written off or abandoned. The 
working capital requirements were usually estimated for each 
year of the proposal and the annual net change included as 
an increase or decrease In the cash outlay In the year 
Incurred, In the case where an Investment proposal required 
the commitment of funds sometime In the future, firms 
typically required the cost of this future obligation to be 


estimated and included in the proposal's justification. The 
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future costs could normally be estimated with a reasonable 
degree of accuracy since in many cases they were based on 
contractual agreements, purchase options, current tax laws, 
etc.. 

On the other hand, the problem of estimating the 
Incremental cash Inflows expected over the life of a 
proposal was not so easily resolved. The primary reason was 
the difficulty of forecasting with any degree of certainty 
future incremental revenues, operating costs, taxes, and the 
salvage value of assets. 

Typically, revenue projections were based on the best 
available estimates of volumes and prices that were likely 
to prevail over the life of the proposal. These estimates 
were usually based on historical data tempered by current 
conditions and considerations. In any case, [t was 
imperative that they be consistent with projected long term 
industry trends. 

Operating costs were comprised of incremental direct 
costs, overhead and operating expenses, and taxes other than 
income taxes. Projections of these costs typically assumed 
constant dollars or escalations at a predetermined rate, 

The salvage or terminal value of assets was described 
as including the terminal values of plant and equipment, 
future value of land, and the recoupment of working capital. 
It was usually Included as a net cash inflow on an after-tax 
basis elther during or at the end of the last year for which 


cash flows were estimated, 
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Regardless of the method for estimating the forerolng 
capital outlays, or cash Inflows, It was common practice to 
require the underlying assumptions for any estimates of the 
future to be Included in the proposal's justification, In 
practice, the proposal originators were consistent in 
adhering to this requirement. 

All but four of the firms assumed that the cash flows 
were end of year. The remaining four firms presumed that 
the cash flows occurred in equal daily, continuous, 
increments during the year. <A problem common to all but one 
of these four firms was a failure to distinguish between 
nominal annual fnterest rates assuming continuous 
compounding, and effective annual Interest rates. Such a 
contention is based on the tables of discount factors used 
by the three firms. In each case, the column heading was 
reported as a nominal annual interest rate, whereas the 
discount factors were based on the value of the effective 
annual interest rate corresponding to the nominal annual 
interest rate heading the column. This resulted in the 
measure of worth being incorrectly reported in terms of a 
nominal annual interest rate. It is felt that a better 
measure of the profitability of an investment can be 
ascertained from the effective annual interest rate 
corresponding to that investment. 

This problem appeared to arise as a consequence of the 
three firms simply copying their tables of discount factors 


from financial handbooks without understanding the 
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derlvation of these tables or the informatlton contained 
therein. A discussion of the problem with the appropriate 
Individuals in each firm confirmed this suspicion. A more 
explicit discussion of such a problem and the supporting 
theory can be found tn Oakford Chapter 3 (16) or Grant & 
Itreson Appendix A (5). 

The more detalled procedures manuals required an 
explicit sensitivity analysis be made for major proposals to 
determine the effect of errors In the underlying economic 
estimates on the value of the measure of worth. The purpose 
was to identify areas of uncertainty and areas of major 
import thereby providing management with a better 
understanding of a proposal's probability of success. 

Hence, [t would facilitate their assessment of the overall] 
attractiveness of a proposal. 

Two of the firms had detailed computer programs for 
measuring the sensitivity of a proposal's estimated 
profitability to variations in cash flow estimates, economic 
life, salvage value, cutoff rate and income taxes. Four 
other firms used high, low and most probable estimates of 
the variables they assumed critical to the economic 
evaluation. Another firm had procedures for describing the 
key factors as probability distributions. Three firms had 
sophisticated Monte Carlo simulation models for evaluating 
the sensitivity to estimation errors. However, in practice 
the foregoing techniques were relegated to a Seeneloneor 


lesser slenificance receiving little attention or usage, 
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The need for emphasizing the practical application of 
these established procedures can best be Illustrated by 
considering some facts obtained from the In depth study of 
Firm B. This firm has computer programs and a simulation 
model for conducting a sensitivity analysis for major 
expenditures. For all investment proposals economically 
evaluated there was a procedural requirement to perform a 
sensitivity analysis on key variables such as salvage value, 
economic life, etc., and include the results on the 
authorization for expenditure request, The only one of 
these variables to be considered in the following discussfon 
will be a proposal's salvage value, 

During the period of the study, approximately fourteen 
percent (14%) of the proposals submitted were sensitive to 
the incluston of salvage value. That is, had salvage value 
been omitted, the measure of worth would have indicated that 
these proposals were economically unacceptable. An 
additional fifteen percent (15%) were marginally acceptable 
if the salvage value was omitted. The Indicators reflecting 
this sensitivity were omitted for the first set of proposals 
sixty-five percent (65%) of the time and in the latter four 
percent (4%) of the time. Hence, Firm B's management was 
making decisions using measures of economic worth that were 
sensitive to errors In estimating the salvage value for 
roughly one third (1/3) of the proposals evaluated with less 
than sixty-five percent (65%) of the corresponding 


justifications reflecting this sensitivity in any way. It 
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ts Important for the reader to reallze that such a situation 
was not an exception. Close adherence to promulgated 
procedures was not observed to be a common practice among 
the firms surveyed, 

The responsibility for ensuring that establIshed 
procedures were belng conformed to was vested in the groups 
responsible for reviewing the capital expenditure proposals 
for reasonableness of preacceptance estimates, accuracy and 
completeness. This review was normally accomplished at 
various levels throughout the firm with the final review 
being made by the corporate group responsible for 
coordinating and planning the firms capital expenditure 
program. Typically, this function was either a minor 
collateral task or was one of many time consuming duties of 
equal importance. In any case, sufficlent personnel and 
time were typically not avallable to accomplish this task in 
a manner that would maximize the value of the information 
betng submitted. The firms studied fin depth will be used as 
examples of the latent Impact of firms failings to provide 
for an adequate review of their investment proposals. 

Firm A had detailed administrative procedures and 
authorization for expenditure forms. The established 
procedures required a review to be performed on the 
Proposals at the department, division and corporate level. 
At each of these stages there was a group of specialists 
whose part time responsibility was to review these rab eailis 


for completeness and technical accuracy. 
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An analysts of all proposals, that were accepted during 
the period 1971 through 1974 for which records were 
maintained, Indicated that approximately seventy percent 
(70%) of these expenditure requests had Identifiable errors 
and/or omisstons which resulted in the reported measure of 
worth being [In error. Thus the various levels of management 
were being provided with [Incorrect or Incomplete Information 
on which they were to base thelr decision a substantial 
portion of the time. 

Firm B, much like Firm A, had explicit procedures 
requiring a review at varlous organizational levels with a 
group available at each to accomplish this task. The study 
of the proposals submitted during the period 1969 through 
1974 revealed that roughly seventy-three percent (73%) of 
the justifications submitted were complete but less than one 
percent (1%) were both complete and correct. 

Firm C, unlike its two predecessors, had a large group 
of specialists at corporate headquarters whose primary 
function was to review all proposals for accuracy and 
completeness. A review of all proposals that were accepted 
since 1966 and for which records were maintained Indicated 
that approximately sixty percent (60%) of all the proposals 
screened were forwarded to the decision making group with 
Incomplete or incorrect Information on which they were to 
base their decision. 

It was Impossible to obtain similar empirical neta for 


Firm D stnce It did not use detalled administrative 
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procedures or forms. Instead, it was one of the firms with 
more general requirements that aened proposals to be 
submitted using a free, non-fixed, format. 

In all fairness to the four firms studied in depth, it 
Is Important for the reader to understand that of the 
forty-five (45) firms expressing their willingness to 
participate in this research effort, only four were found 
with enough historical Information to warrant an analysis of 
sufficient detail to indicate such problems. Even though 
other firms had established procedures and claimed to be 
applying them, Insufficient empirical evidence was available 
to corroborate the practical application of their stated 
procedures, The four firms studied In depth had the 
procedures, kept records of past actions, and attempted to 
apply the promulgated procedures. 

Typically, the Individual errors and/or omissions 
observed affected the value obtained for the measure of 
worth only marginally. However, when the compound effect of 
multiple errors and omisstons were considered, the net 
effect was often information of questionable economic value, 
Consequently, the inadequacies of the review process 
resulted fn management being provided with information of 
marginal value for evaluating the profitabIllity of proposed 
Investments which increased the overall subjectivity of the 
capital expenditure process. 

The periodicity and organizational level of proposal 


approval varied for the allocation and appropriation 
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processes. For the allocation of the avallable caplital 
resources, all proposals were submitted perlodically for 
Incluston in the proposed capital budget. These proposals 
belng elther general investment concepts or specific 
proposals with no supporting economic justifications. In 
this case, the firm's highest decision making group, usually 
the Board of Directors, would review and ultimately approve 
the budget submitted. The sole purpose of this process was 
to apportion funds and in no cases did it serve as an 
authorization to expend these funds. 

On the other hand, capital was appropriated throughout 
the budget period, as the Investment was needed. Because of 
the volume of proposals that were submitted requesting 
authorization for expenditure, all of the firms established 
various levels of approval authority depending on the 
magnitude of the proposed expenditure. Hence, In this case, 
the approval process was for all practical purposes 
sequential, with only those proposals exceeding a certain 
magnitude requiring the approval of the firm's highest 
decision making group. 

None of the firms studied had a hard and fast rule for 
acceptance or rejection. The measures of economic worth 
were considered to be a viable tool for appraising 
management of the estimated profitability of an investment. 
However, they were not the only, and in many cases, not even 
the most important criteria upon which the decision was 


based. In other words, a pronosal whose measure of worth 


La1 


let iqga sidefieve.odd te oh paar) of3703 202 


we 
Lai 


21 620q0% 


' * ij 
se 
“ 
n> ~ 
‘ ee? 
ris 
4 
ADS 
am 
+49 
%4 
‘ 
ag 


stholrsa hart lmdue eyow en ae 
s2odT ».tenbud, fe? laea bezoqog and 








ies mal ny 
fteuee 
an Ot) 


vu wn 


‘tiosae 16. 2tasonos, nem 2ovn | (arenes | oaaith 


quoi anitem nobetosb seedadape mal? ait \9e2 


vieisemistu bone walves bluow .2e7e79e710 Fo Be 


a 


soliizeml olmenope gaidvoaqua oo Agkvinil 


Ry) 
av«se. 41 bib esaco on’ nl bas. ebputinelag 


heaisliqorqes eau istiaqss «hast vedia odds 


baboan esw sammtaevnt ond] 2c «bolseqa-degt 


























7 


eid %o, szoqnuqg efea edt ,ba32 lmdue. 26 


7 1 


,ebavn? seedd brieaxe oJ n0188 





hejitimdue eae xew 1649 el aeode%@ Ioueme 

wml% a43 %oa ir ori lbasaxe 107 nolge 

anibnaneb vilredtuse Leverage 0 2tovalh q 
ep004 emia tbaequs besoqeya edt tea: be 
sua isstisasa Tis 0? asw #269074 loves 

niheeaxs efaeonese seodd yfne Adiw wit 

2'mat? add? ta Isvorcaqs and aniviepes 

qH0tR 9A bee 

‘mt ® bed betbuge emit edicts at 

nase to esyueeom aft ~noizae(e2 178 

og wot foot afdeiy # ed) 92 bovab lee 

© YIMided teva barentige att Felten 

ni bas .vine oa? Jon ajaw yous 4a 


sri doidw nequ 41997119 jinssioaMmi: 


ye 
i : q 
a gea0dw Isacnata s ~ebdow sade Tb ot 


exceeded the acceptance criterlton might eastly have been 
rejected because of management's appraisal of Its risk or 
another economically unacceptable proposal might be accepted 
In its place for "strategic" reasons, 

A method that was advocated by the firms studied as an 
effective means for Improving the rellabI lity of the 
forecasting process was to post-audit certain classes of 
capital expenditure proposals that had been approved in the 
past. The information from such audits was deemed to be of 
value for improving the accuracy of the expenditure process 
by identifying methods for Improving forecasting procedures; 
evaluating the planning capabilities of managers; and 
providing useful Information for analyzins future Investment 
proposals. In general, its greatest value was considered to 
be Its contribution to improving forecasting techniques by 
capitalizing on the lessons learned from past investments, 

Unfortunately, only two firms were found applying 
established post-audit procedures on a consistent basis. 
Regretably, other procedural problems precluded studying 
either of these firms [n depth. The remaining firms 
advocated such procedures. However, little evidence was 
observed to indicate that they were in fact being 


consistently applied. 


6.2 Economics of Proposal Evaluation 


An estimation of the incremental contribution to future 
profitabIl lity expected to accrue as a consequence of 


accepting a capital expenditure proposal was typically 
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determined on an absolute basis. That [Is, the alternatI ve 
of maintaining the status quo was the only alternative to 
which the proposed Investment was usually compared. Even 
though other alternatives were usually Identifled, all but 
One was usually eliminated after a cursory, subjective 
analysts. 

The value of Identifying and economically evaluating 
alternative proposals was emphasized in only three firms. 
The remaining firms touched on the subject, but made little 
effort to develop it or delineate specific procedures. 
However, in practice, little evidence existed indicating 
that these procedures were being consistently applied. 

Only one of all the firms studied had established 
Procedures for computing the measure of worth for the 
Incremental cash flow serles representing the prospective 
differences between alternatives. This particular firm used 
Prospective growth rate as its primary measure of worth, It 
acknowledged the need for an explicit incremental analysis 
and pairwise comparison of all alternatives in a set of 
mutually exclusive proposals. However, It did not specify 
that these cash flows be Identifiable as increments of 
investment or borrowing. Unfortunately, no justifications 
were observed to facilitate analyzing the practicability of 
these procedures. 

A more detailed study indicated that generally there 
were two reasons for firms failing to objectively compare 


economic alternatives. First, was the expressed feeling 
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that the cost of such a process might far outwelgh any 
Incremental benefits that could be derived. Second, because 
of the controversy and apparent confusion in the literature 
concerning the relevance and accuracy of varlous measures of 
worth when used to compare mutually exclusive proposals, the 
practitioners thought that the best way to avoid this problem 
was to subjectively decide between alternatives. 

The methods for determining the pertod of the analysis, 
the analysis life, included subjective judgement; use of tax 
or book life; life of asset or process being replaced; and 
the remaining useful life of an asset being replaced. In no 
cases were quantitative methods for estimating the life of a 
proposal observed, 

One firm was using analysis lives as short as five 
years for all proposals because of the concern over the 
uncertainty of the future, At the other extreme, another 
firm utilized analysis lives of fifteen to thirty years for 
roughly eighty percent (80%) of all their expenditures where 
the cash flows where characterized by a single outflow 
followed by uniform inflows. The limitations of such an 
approach can best be evidenced by a hand power tool that was 
evaluated using an analysis life of fifteen years with no 
requirement for overhaul or major repair during this period. 
In any case, these firms could logically have evaluated the 
errors Introduced by the subjectivity of the estimate of 
analysis life by measuring the sensitivity of the acceptance 


decision to variations in this life. However, such 
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procedures were not utilized, 

All but two of the firms performed the economic 
analysis on an after tax basis. These two firms presumed a 
before tax analysis was valid stnce they were not paying 
taxes and expected to remain in a similar tax status for a 
few years. This practice implicitly assumed that the 
firm's tax status would remain unchanged for the maximum 
life of the expenditures being considered. If such an 
assumption was reasonable, then the investment policy and 
future profitability of the firm might be questionable. If 
this policy ts illogical, then a method for more accurately 
reflecting the true economic worth of an investment proposal 
would be to compute after tax cash flows using tax rates 
based on the best estimate of the firm's future tax 
Ilability. The remaining firms typically used tax rates of 
approximately fifty percent (50%) and the depreciation 
method allowed by law that would result in the largest value 
of the measure of economic worth. 

Unlike the earlier studies by Istvan and Christy, the 
results of this research Indicate that In principle there 
has been extensive adoption of the theoretically more 
correct capital expenditure measures of economic worth. The 
measures of worth most commonly utilized as the primary 
indicator of a proposed investment's profitability were net 
present value and prospective srowth rate. However, all of 
the firms used one or more secondary measures in conjunction 


with thelr primary measure. A composite of the measures 
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observed in practice follows: 


PRIMARY SECONDARY 
"Stmple" Payback Pertod 1 
"Discounted" Payback Period 
Net Present Value 
Benefit Cost Ratlo 
Prospective Growth Rate a 
Miscellaneous 


WOtwe t 
mi One 


The benefit cost ratio, often referred to as the 
profitability, productivity, or present value [ndex, was 
considered a good measure of a proposal's attractiveness in 
terms of the number of dollars that would be generated per 
dollar of Investment. It was also deemed helpful in 
evaluating the relative merit of proposed investments even 
though such a consideration was moot because of the 
appropriation process beifing sequential. 

The payback perfod measures of worth were used solely 
as Indicators of risk and liquidity. No instances were 
found where they were construed to be fair measure of 
profitability. 

Only two of the firms were found to be applying their 
measure of worth fncorrectly. One firm, using net present 
value, was improperly including the financing deciston with 
the investment decisfon, Another firm, employing the 
measure of worth uniform annual costs, falled to annualize 
one time expenses. Capital costs and incremental benefits 
and costs were correctly annualized, but one time expenses 
were either ignored or considered in thelr entirety as 


annual expenses, 
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A general observation, corroborated by the results of 
the In depth study of the four firms, is that the firms 
employing the theoretically more correct capital expenditure 
measures of worth supported by detailed administrative 
procedures left less to misitnterpretation. Consequently, 
mistakes that occurred were usually procedural violations 
rather than gross conceptual errors, 

One of the most controversial subjects in the 
literature of capital budgeting and observed to be equally 
confusing to the practitioners in industry was the method 
for ascertaining the marginal growth rate. The majority of 
the firms surveyed claimed to be using a quantitative method 
for estimating this rate. The methods that were most 
frequently observed during the course of the survey were the 
welghted average cost of capital (27); the rate required to 
maintain a prescribed price earnings ratio on common stock 
(22); and subjective judgement as to the growth rate greater 
than the cost of capital deemed necessary to maintain a 
certain rate of capital growth. 

In reality, the objectivity of the methods used by all 
of the firms is suspect. Those firms using the weizhted 
average cost of capital all had an equity base in excess of 
forty percent (40%). Determination of the marginal growth 
rate was significantly affected by the method used to 
estimate the cost of equity capital since none of the firms 
showed any stable dividend pattern in the past, and in some 


cases dividends were never paid. Hence, the error 
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Introduced by the weighting system resulted in estimates of 
questionable value. 

Based on the survey results, it appears that firms 
could be preoccupied with improving thelr past estimates of 
thelr marginal srowth rate. For example, consider the 
following results based on the data collected during the in 
depth study of Firm C. 

Figure 6.1.C depicts an estimate of Firm C's historical 
investment function which was determined from the preaccep- 
tance cash flow estimates for all discretionary capital 
expenditure proposals approved during the period 1968 
through 1973 that were found on fille. During this period, 
discretionary proposals represented on the average only 
twelve percent (12%) of the annual capital expenditures, 

The remaining eighty-eight percent (88%) of the capital was 
spent on proposals categorized as being mandatory. 

Firm C was undergoing a detailed internal evaluation 
process to determine whether their estimate of the marginal 
growth rate A, depicted in Figure 6.1.C, was appropriate, 
Constderable time and effort was being spent to estimate the 
effect of increasing this rate by two percent (2%). The 
Investment function depicted in Figure 6,.1.C indicates that 
based on the preacceptance cash flow estimates less than 
four percent (4%) of the capital spent for discretionary 
proposals, which corresponds to roughly one half of one 
percent (1/2%) of the total annual capital expendi tures, was 


on the average being invested at growth rates between A and 
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FIGURE 6.1.C Estimates of FIRM C's Cumulative 
Investment and Borrowing Functions 
Po Aepilus.ten,percent, (10%). 

Figure 6.1.C also illustrates that roughly twenty 
percent (20%) of the capital invested in discretionary 
proposals was at growth rates less than the incremental cost 
of borrowed capital. The resulting loss to the firm is 
represented by the shaded area in Figure 6.1.C. The 
previously reported problems with Firm C's screening and 
review process as well as the substantial portion of the 
budget typically categorized as being mandatory expenditures 
suggests that the need for a better estimate of the marginal 


growth rate might involve a misplaced emphasis. 
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6.3 Comparison of Firms’ Estimated Versus Actual Performance 

It was mentioned In the preceeding chapter that some 
originators of discretionary proposals were observed 
Inflating their estimates of the future cash flow streams, 
The commonly expressed reason for such a practice was to 
ensure a proposal's acceptance. Such a situation implles 
that elther the capital appropriation process may be 
primarily subjective or these discretionary proposals were 
economically unacceptable or that the marginal growth rates 
used may have been too high. It is important to realize 
that such practices were not consistent among originators, 
That Is, most appeared to make an effort to accurately 
estimate the expected profitability of their capital 
expenditure proposals. 

Such a problem should be solvable by implementing more 
effective preacceptance screening and review and post-audit 
processes. These processes should improve the reliability 
of preacceptance cash flow estimates, suppress the circum- 
vention of procedures by makinse originators accountable for 
thelr estimates, and reduce the possibilflty of economically 
unacceptable discretionary proposals befng approved. On the 
other hand, if the marginal growth rates are in fact too 
high, then the combination of an effective review process 
and a high marginal growth rate could result in proposals 
being rejected that might have been accepted had a more 
accurate estimate of the marginal growth rate been used, 


A cursory analysis of the marginal growth rates used by 
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the firms sampled indicates that perhaps these rates may be 
too high since none of the firms used marginal growth rates 
less than ten percent (10%), over half used rates In excess 
of fifteen percent (15%), and one utilized a rate greater 
than twenty-five percent (25%). In all cases, the marginal 
growth rate used by a firm was greater than {ts historical 
average capital growth rate and in most cases the marginal 
growth rate exceeded ghbarA by at least five percent (5%). 
Consideration of some possible reasons for these 
differences, as well as the differences between the average 
capital growth rates based on preacceptance cash flow 
estimates for approved discretionary proposals, gbarE, 
vis-a-vis the average rates of capital growth actually 
realized, gbarA, follows, 

An important consideration in the ensuing discourse is 
the proposal categorization scheme typically used hy firms. 
The empirical data collected is based on the preacceptance 
cash flow estimates for approved discretionary, profit 
adding, proposals. Little, if any, information regarding 
preacceptance cash flow estimates for mandatory, profit 
maintaining or sustaining, proposals was collected since 
typically these proposals were not economically evaluated, 
No economic evaluations were found for emergency proposals. 

Mandatory proposals have been characterized as being 
defensive Investments in the sense that they were deemed 
necessary to maintain the present level of business or to 


sustain existing revenues. The growth rates of such 
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proposals based on an Incremental analysis should justify 
thelr acceptance. However, typically they would not be 
expected to contribute to a firm's future profitability and 
growth. 

The foregoing definition implies that mandatory 
expenditures represent a money "sink" with respect to a 
firm's future profitability since they would require a 
capital outlay but would not generate any future cash 
inflows. Such Investments could be fnterpreted to be at 
growth rates of minus one (-1.0) with respect to a firm's 
actual performance, | 

However, [It Is conceivable that some mandatory 
proposals may generate incremental revenues, i.e., 
eontribute<to.a firm's future profitability. That is, 
certain expenditures for mandatory proposals could maintatn 
the present level of business as well as generate additional 
benefits due to increased productivity or reduced costs, 
Such proposals could have growth rates greater than minus 
one, (-1,0).but*less than the firm's marginal growth rate. 

Another consideration arises as a consequence of the 
implicit assumption that the preacceptance cash flow 
estimates used to estimate gbarE are deterministic. It Is 
possible that certaln mandatory proposals are contingent or 
"follow on" investments which, due to a proposal 
orizinator’s«inabilitysto forecast the future with 
certainty, were not included in the economic evaluation of 


Eneiroprine!paleaproposal. if such. a condition did exist and 
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was eliminated, then the effect would be to reduce the 
portion of the budget typically appropriated to mandatory 
expenditures. Also, the estimate of gharE would be expected 
to decrease since these contingent or "follow on" proposals 
would be included In the economic evaluations of the 
principal proposals whose revenues they are protecting, 

Furthermore, the observed practice of profit adding 
proposals betng incorrectly categorized as mandatory to 
ensure thelr acceptance results in a portion of the 
so-called mandatory expenditures actually contributing to a 
firm's future profitability and growth. Hence, the portion 
of the budget typically appropriated for mandatory 
proposals, which Is presumably invested in a money "stnk", 
should be reduced by an amount representing those proposals 
Incorrectly categorized, 

For example, the average portion of the budget spent on 
proposals categorized as being mandatory by Firms 8B, C, and 
D over the period of the study has been reported to be 
approximately fifty percent (50%), eighty-elght percent 
(88%), and elghty-eight percent (88%) respectively. It is 
suspected that many proposals were Incorrectly categorized 
In these firms. Such a suspicion is based on the 
reasonableness of the assumption that a major firm's future 
profitability and growth could be based on a minor portion 
of each years capital expenditures. It appears to be 
corroborated by an observed fnconsistency over time in the 


categorization of like expenditures with no apparent 
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explanation for such discrepancles, 

At this point it may be appropriate to use a numerical 
example to illustrate some possible effects of the foregoing 
considerations. It Is to be understood that the example Is 
hypothetical and fllustrative and ft Is not intended that 
the results of such a simple example be generalized, 
Instead, its purpose Its simply to ftllustrate the posssible 
effect of the foregoing considerations on the values of 
gbarE and gbarA, 

The empirical data collected during the in depth study 
of Firm A will be used as the basis for the example and the 
ensuing discusston. This data represents approximately 
eighty percent (80%) of Firm A's total annual capital 
expenditures, 

An estimate of Firm A's historical Investment function 
based on the preacceptance cash flow estimates for all dis- 
cretionary proposals found on file that were approved during 
the period 1971 through 1974 Is depicted in Figure 6.2.A, 
The average capital growth rate based on the preacceptance 
cash flow estimates, gbarE, is approximately thirty percent 
(30%), the actual average rate of capftal growth, based on 
the last five years data published [n the annual reports to 
stockholders, gbarA, Is approximately ten percent (10%). 

The example Included in Table 6.1.A is based on an 
actual average capital growth rate gbarA=.10, an average 
prospective capital growth rate sharE=.30, elghty percent 


(807%) of all capital expenditures being for discretionary 
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FIGURE 6.2.A Estimate of FIRM A's Cumulative 
Investment Function 
Proposals at the growth rate gbarE=.30, and the remaltning 
twenty percent (20%) of all capital expenditures being for 
mandatory proposals at the growth rate minus one (-1.0), 
corresponding to a money "sink". The funds available for 
Capital expenditures at the beginning of each year is approx- 
imately ten percent (10%) of the total capital invested at 
the end of the preceeding year. The term "fraction" denotes 
the fraction of total capital invested at the beginning and 
end of each year at the growth rates corresponding to the 
estimates of gbarA, gbarE, and the money "sink", 
The example aesumes that Eirm A had 100 unlts of 


capital invested at the end of 1970 and that prior to 1971 
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all capital was Invested at gbarA. Starting at the 
beginning of 1971, all capital Is assumed to be invested [fn 
discretionary and mandatory proposals. Furthermore, each 
year's capital budget is assumed to comprise cash throw offs 
from each of the preceeding investment categories and to be 
equal in value to ten percent (10%) of the total capital 
invested in each of these categories at the end of the 
preceeding year. Hence, at the beginning of 1971, 90 units 
of capital would remain invested at gbarA, 8 units of the 10 
unit capital budget would be invested in discrettonary 
proposals at gbarE, and the Pamatatad 2 units of the capital 
budget would be spent for mandatory proposals at the growth 
rate corresponding to a money "sink", 

At the end of 1971, a total of *T0S.h untts “of capt tal 
would be Invested, which corresponds to 99 units at gbarA 
and 10.4 units at gbarE. ‘Hence, at the begInning of 1972, 
10.94 units of capital would be available for capital 
expenditures, which comprises 9.9 units of cash released 
from prior investments at gbarA and 1.04 units from capital 
invested at gharE. The proportion of the capital budget 
allocated to discretionary and mandatory proposals is 
assumed to remain constant. Hence, at the beginning of 
1972, 89.10 units of capital would remain Invested at gharA, 
9.36 units of capital would remain invested at gharE and 
8.75 units of the capital budzet would be invested at gbarE, 
and the remaining 2.19 units of the capital budget would be 


spent for mandatory proposals, and so on, 
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Estimate of Firm A's Rate of Capital 


YEAR 
1970 
END 
fraction 
1971 
BEGIN 
fraction 
END 
fraction 
1972 
BEGIN 
fraction 
END 
fraction 
1973 
BEGIN 
fraction 
END 


fraction 


gbarA 
10% 


100.00 


1,000 


TABLE'6.1.A 


gbarE 
30% 


"sink" 
-100% 
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TOTAL 
CAPITAL 


109.40 
1.00 
121.56 


1,00 


121,56 
1.00 
1317 5 12:2 
1,00 
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The results of this example indicate an Increastng 
trend in the firm's hypothetical average capital growth 
rate, which was determined to be .094, .111, and .129 for 
the years 1971 throush 1973 respectively. Sitmilar 
computations were made based on the empirical data collected 
dieing the in depth study of Firm C.. 1n this case, 
gbarE=,38, gbarA=.05, the capital budget was equal to 
approximately ten percent (10%) of the total capital 
Invested at the end of the preceeding year, and the 
proportion of the budget typically spent for mandatory 
proposals was elghty-eight percent (88%). The corresponding 
hypothetical average capItal growth rates based on Firm C's 
data were -.038, -.033, and -.027 respectively. 

The difference between the results obtained from the 
numerical example using Firm A's preacceptance cash flow 
estimates and its actual capital growth rate, gbarA, of ten 
percent (10%) could be explained substantially by the 
simplifying assumptions of such an example. On the other 
hand, there are other possible explanations for these 
differences that should be considered, 

The slight increase in the estimate of Firm A's average 
capital growth rate could be a result of the estimate of the 
average prospective growth rate, gbarE, being too high. 

Such a problem could arise as a consequence of a forecasting 
problem, 

The assumption that all mandatory expenditures 


represent a money "sink'' could also have affected the 
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results obtained from this example. The possIibillty of 
certain proposals In this category actually contributing to 
future profits has already been discussed, The effect of 
such a consideration would be to reduce the proportion of 
capital Invested in the money "stink'', Hence, the firm's 
hypothetical average capital growth rate would be greater 
than the values determined, 

It Is Important to note that no proposals were observed 
during the in depth study of Firm A that indicated that the 
firm's proposal caterortzation scheme was Intentionally 
belIng subverted, 

Furthermore, the common practice of not economically 
evaluating alternative capital expenditure proposals could 
result In a bias in the estimated Investment functfon, That 
Is, the practice of basing the choice between alternatives 
on considerations other than an objective economic analysis 
could result in alternatives being rejected without economic 
evaluation that might contribute more to the firm's future 
profitability than the proposal actually accepted. The 
possible effect of such practices would be to reduce the 
prospective average capIital growth rate, gbarE. Elimination 
of such a bias fn the investment functfon could result In a 
corresponding Increase In the value of gbarE, as well as the 
average growth rate of the preceeding example, 

The assumption that all mandatory capital expenditure 
Proposals represent a money "sink" stgniflcantly affects the 


results obtained using Firm C data, Such a decline in the 
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actual average rate of capital growth cannot be corroborated 
by past performance. Furthermore, these results surgest 
that erroneously categorized proposals and mandatory 
Investments that actually contribute to future profitability 
might comprise a stgnificant portion of Firm C's mandatory 
expenditures. 

The foregoing discusston indicates that a possible 
reason for the great difference between the average capital 
growth rates based on preacceptance cash flow estimates for 
approved discretionary proposals, gbarE, and the actual 
average rates of capital growth, setae Is that mandatory 
proposals affect the determination of these two rates 
differently. Mandatory proposals were not included in the 
estimates of gbarE for the firms studied in depth since 
little preacceptance cash flow information was available 
describing such expenditures. On the other hand, such 
expenditures were implicit In the computation of firms' 
actual rates of capital growth. However, it is important to 
note that this may not be the only reason for such 
differences, 

Based on the foregoing discussion, one might also 
conclude that the marginal growth rates used by the firms 
may be reasonable. Again the impact of proposal 
categorization schemes; the suspected existence of a 
forecasting problem; and the common practice of not 
economically evaluating alternatives could significantly 


affect such a conclusion. Furthermore, the absence of 
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validated, quantitative methods for determining a firm's 
marginal growth rate results in no standard beltIng avallable 
to which thelr estimates of this rate can be compared, 
Without more complete Information about alternattIve, 
contingent, rejected, mandatory, and minor proposals and 
post-audit information to corroborate the relfability of the 
preacceptance cash flow estimates, It would be impossible to 
resolve these differences and determine the effect of the 
aforementioned factors ona firm's estimated vis-a-vis 
actual performance. The availability of such information 
depends on the willingness and ability of actual firms to 


Gollect the requisite data for such a task. 
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CHAPTER VII 


CONCLUSIONS AND RECOMMENDATIONS 


7.1 Applicability of the Models Being Evaluated 

Insuffilclent empirical data was avallable to either 
validate or Invalidate the basic suppositions of Parra's 
model for simulating a firm's financial decisions over time 
and Oakford's proposed method for estimating a firm's 
Investment function and determining its marginal growth 
rate. The data was Inadequate to validate these methods for 
the following reasons. 

First, it appears as though the proposal generation 
processes observed cannot be represented by an independent 
random sampling from a distribution of investment 
opportunities because of the normal procedure for 
subjectively allocating capital and the suspected consequent 
suppression of capital expenditure proposals. However, it 
seems that the suspected conditionality of the proposal 
generation process is not indicative of the basic processes, 
but rather a consequence of personnel failing to adhere to 
prescribed procedures, 

Secondly, it was not possible to estimate with any 
degree of confidence the component distributltons assumed to 
comprise the distribution of investment opportunities for 
any of the four firms studied In depth. This situation 


arose since little, if any, of the requisite empirical data 
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was avallable prior to 1971; economic evaluations were 
typically avallable for only approved discretionary 
proposals; the suspected subversion of firms' proposal 
categorization schemes; little, If any, information existins 
for mutually exclusive proposals since the choice between 
alternatives was typically based on subjective 
considerations; the suspected existence of a forecasting 
problem and an absence of post-audit information either to 
deny its exIstence or determine the resulting blas 
Introduced; and the inadequacy of the proposal screentIng and 
review process and the Impact of the respective errors 
Introduced. The magnitude of these problems and the overal] 
subjectivity of the capital allocation and appropriation 
process resulted In inadequate data being avallable to 
accurately estimate the composite distributions and 
ascertain their stability over time. 

On the other hand, substantial Information was obtained 
describing capital expenditure processes in industry. The 
information gathered represents the only known collection of 
any such emptfrical data describing actual capital 
expenditure processes. It is hoped that it will provide 
Insight into these processes and be of value to future 
endeavors in this area. 

Since the underlying assumptions of Parra's model were 
neither validated nor disproved, it is suggested that its 
practical effectiveness might be evaluated further by making 


the modifications necessary to represent the deciston 
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procedures and Investment situations observed, Additional 
tests might then be conducted considering as variables the 
Input factors that could not be ascertained with any derree 
of certainty from the data collected. The Impact of the 
practical problems associated with estimating these factors 


on the model might then be evaluated, 


7.2 Capital Expenditure Procedures and Practices in Industry 


The first finding deemed significant is that the more 
sophisticated and theoretically advocated capital 
expenditure decision making procedures appear to he 
generally accepted in Industry. Unfortunately, the 
practical application of these procedures often resulted in 
clerical errors, omissions and noncompliance with 
promulgated procedures that may severely limit their value, 
Such a situation was usually a result of the proposal review 
process either being inadequate or carelessly applied, 

The data collected also suggests that some 
preacceptance cash flow estimates could be inflated and 
proposal categorization schemes subverted to ensure the 
acceptability of certain capital expenditure proposals. The 
errors observed were not consistent since the practice of 
Inflating the preacceptance cash flow estimates or 
erroneously categorizing a proposal, to ensure its 
acceptability, was not commonly applied by all personnel 
within a firm, 

To eliminate the subjectivity and dispersion of results 


caused by the aforementioned problems, firms need to 
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Implement and enforce effective preacceptance-audit and 
post-audIit procedures. The establishment of effective 
preacceptance screening and review procedures, to ensure 
that proposals are correctly and consistently categorized, 
and that the Information presented to the decision maker Is 
accurate and reliable, Is essential to the overall 
effectiveness of a capital expenditure process. The group 
responsible for the successful accomplishment of this task 
should be required to continually strive to improve the 
quality, consistency, and technical accuracy of the economic 
justifications. Failure to do so could negate the need for 
such a group since thelr efforts might be characterized as 
gestures of questionable worth, 

Even though the benefits of Implementing an effective 
post-audit program were nominally accepted throughout 
industry, the evidence required to verify the practical 
application of such a process was virtually non-existent. 
Typically, considerable effort was being expended to 
emphasize the complexities of implementing an effective 
post-audit program. However, little positive energy was 
belng spent to determine how such a process might be 
effectively applied. 

The momentum for such a change will have to ortginate 
with the decision makers in a firm, not with the proposal 
orlginators or screening and review groups, since such 
procedures would review the latters ability to forecast and 


their compliance with established procedures. The decision 
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maker stands to benefit most from the Implementation of an 
effective preacceptance and post-audit program since it 
would improve the quality of the Information on which he 
should base his decislton. However, until top-level decision 
makers are made aware of the merits of such programs, it is 
suspected that little effort will be expended to implement 
these programs. 

Of comparable concern is the usual practice of proposal 
originators' failing to identify and objectively evaluate 
alternative proposals. A cursory examination and comparison 
of alternatives based on first cost or subjective 
considerations could result In factors being overlooked that 
would lead to an alternative proposal being rejected for 
subjective reasons when [t is economically preferable. It 
also violates the basic premise that the selection between 
alternatives should be based on their prospective 
differences. However, more important, such practices could 
Imply that firms’ proposal origination schemes may lack the 
creativity, originality and depth needed to ensure the 
continual generation of the promising Investments requisite 
for their future proffitabI lity and growth. 

The last finding deemed to be of practical import its 
that the emphasis in the capital expenditure process appears 
to be misplaced. Firms' were typically concerned efther 
with the accuracy of their estimate of the marginal gfrowth 
rate or the relative effectiveness of various capital 


expenditure decision making procedures basing such a 
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comparision on simple, numerical examples. These factors 
are Important and Parra's research suggests methods for 
Investigating the relative tmportance of such factors, 
However, the peripheral practical problems, operating 
environment, and declIsion procedures must all be considered 
and each put Into its proper perspective, 

The suspected existence of forecasting errors; the 
number of omisstons and clerical errors in the economic 
justifications; the fallure to evaluate economic 
alternatives; the suspected subversion of proposal 
categorization schemes, etc., indicate that firms may be 
getting mired in the details of thelr capltal expenditure 
process while being overwhelmed by problems of significantly 
more import. 

In summary, firms appear to be accepting the 
theoretically more correct capital expenditure procedures. 
However, typically the peripheral practical problems and 
environmental factors introduced errors that could 
unnecessarily limit the value of these procedures, To 
eliminate the foregoins problems, firms need to implement 
effective preacceptance and post-audit procedures as well as 
a perlodic, detailed review to evaluate the effectiveness 


and applicabillty of their promulgated procedures, 


7.3 Suggestions for Further Research 


The modifications and experiments considered to be of 
value to the development and future practicability of 


Parra's model are those necessary to encompass the declsion 
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procedures, Investment situations and the restrictions 
Imposed by the type and volume of data collected during the 
survey of Industry. Industry's Interest in this model 
coupled with their need for such methods characterize the 
necessIity for undertaking the suggested extensions. 

The recommended modifications are to include the 
measure of worth "discounted" payback period and make the 
changes necessary to approximate the capital allocation 
scheme observed where certain categories and types of 
proposals have a prior claim to the available funds and the 
remaining capital Is allocated sequentially. This could be 
accomplished by reducing the total capital available for 
capital expenditures by the average proportion of the budget 
or dollar value typically allocated by a firm to mandatory 
type Investments. The average growth rate at which these 
funds were assumed to be Invested would typically be very 
small. However, to eliminate the possibility of Introducing 
a blas, this growth rate could be input as a variable and 
the sensitivity of the results to errors in its estimation 
and the magnitude of the dollars allocated to these 
proposals determined. 

The remaining funds would be further reduced by the 
total amount required to finance all major capital 
expenditure proposals. To approximate the typlical 
allocation scheme, It would be necessary to modify Parra's 
model to generate major proposals sequentially, batch them, 


and make the decision to accept or reject periodically, at 
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the beginning of the next budget perfod after allocating 
capital to mandatory proposals and before allocating any 
funds to medium and small sized discretionary proposals, 

The proposals to be included in the batch of major proposals 
would be those generated whose first cost exceeds a 
predetermined dollar value. The remaining funds would be 
allocated as medium and small proposals are generated, 
sequentially, until insufficient funds exist to undertake 
any additional ftnvestments. 

A vartation to the foregoing allocation scheme would 
allow those medium and small proposals rejected due to 
insufficient funds to be batched until the beginning of the 
next budget perfod. This batch of proposals would be 
considered after the batch of major proposals and prior to 
generating any new proposals. This change would facilitate 
estimating the impact of the suspected policy whereby the 
origination of profitable proposals is surpressed because 
insufficient funds remain to undertake any of them. 

The additional experiments deemed to be of value 
incorporate the foregoing modifications to facilitate the 
comparison of the decision procedures, investment 
situations, and timing schemes observed in industry to those 
already included in the model. Equally important is the 
need to conduct additional tests to compare the relative 
effectiveness of alternative decision procedures and measure 
their sensitivity to errors in estimating the marginal 


growth rate and the distribution of investment opportunities. 
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More specifically, It would be desirable to conduct 
experiments similar to Parra's tests nine (9) and ten (10) 
to evaluate the Impact of errors In estimating the marginal 
growth rate m for the following timing schemes and deciston 
procedures: 

1. Periodic decistons 

a. MPV ustng Prospective Present Worth 
b. MPV using Net Present Value 
c. ROGR with a cutoff rate 
d. ROGR with no cutoff rate 
2. Sequential decisions with mandatory and major 
proposals having a prior claim on the funds 
available 
a. Prospective Present Worth 
b. Net Present Value 
c. Prospective Growth Rate 
3. Same as 2 except allow batching of medium and 
small proposals rejected because of insufficient 
funds 
a. Prospective Present Worth 
b. Net Present Value 
c. Prospective Growth Rate 

The second set of experiments would be conducted to 
measure the sensitivity of the forezoing test results to 
errors in estimating the distributions assumed to describe 
the distribution of investment opportunitles and the other 


input factors that could not be determined with any derree 
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of certainty from the empirical data collected. This would 
Include as a minimum: 

le te Distribution of first costs 

2. Distribution of growth rates. 

3. Distribution of mutually exclusive proposals 

Sinceslittie,cifeany,, information was avallable 
describing mandatory, rejected, and mutually exclusive 
proposals and because of the limited period of reliahle 
data, It was Impossible to construct the foregoing 
distributions with any degree of confidence. Furthermore, 
the data collected was inadequate for determining the number 
of proposals generated, the growth In number of proposals 
generated, and the proportion of growth to be split between 
proposal first cost and growth In number of proposals, 
Hence, it is necessary to measure the effect of errors in 
estimating the Input variable APGR, 

Another problem arises as a consequence of the large 
number of proposals typically generated during a budget 
period by a large firm. An input variable AVCST was 
included in Parra's model as a factor for scaling up or down 
the distribution of first costs, The scale factor AVCST was 
necessary to compensate for the restriction on the maximum 
number of proposals that could be generated during any 
budget period, 

Preliminary tests requiring AVCST scale factors between 
thirty (30) Shu forty (40) resulted in what appeared to be a 


disproportionate amount of funds being invested at idelta. 
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Such a phenomenon seemed to be a consequence of the 
requirement to allocate the avallable capital funds to a few 
proposals with scaled first costs obtained by randomly 
sampling from a distribution of first costs, whereas, In 
reality, the funds avallable were allocated to many 
proposals with unscaled first costs, 

A large scale factor is considered to be a necessity 
because of the model's restriction on number of proposals 
and the large number of proposals typically generated by a 
finm. tence, tt is Important that the Impact of large scale 
factors on the results of the model be determined, 

The last, and perhaps the most Important, 
recommendation is that a concentrated effort should be made 
to convince the executives in industry of the merits of 
Implementing and enforcing an effective capital expenditure 
process, Such a process should assist them to allocate more 
efficiently thelr capital resources and, Itf adhered to, 
might make available the information needed to evaluate the 
models developed by Parra and Oakford. Failure to convince 
them to undertake such an endeavor could result in the 
empirical data needed to evaluate the practicability and 
relative effectiveness of various capital expenditure 
decision making procedures not being avatlable in the 


foreseeable future, 
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APPENDIX A 


INTERVIEW GUIDE 


A. ADMINISTRATIVE PROCEDURES 


1, 


3. 


Proposal Classification 


ae 


b. 


Are there vartous classes or types of capital 
expenditure proposals ftdentified within the 
firm? 


How are mutually exclusive and dependent 
proposals classified and submitted? 


Proposal Origination 


Ge 


b. 


Who are the originators of capital expenditure 
proposals within the firm? 


Does the position of the originator have any 
effect upon the processing or acceptance of a 
proposal? 


Are there any specific efforts made to 
stimulate origination? 


Are there any specific procedures for the 
origination of major proposals that are to he 
Implemented in the distant future? 


Proposal Preparation and Submission 


ae 


be 


Is there a specific form to be used for the 
origination of capital expenditure proposals? 


What assistance {fs available for preparation 
and submission of capital expenditure 
proposals? 


Is the originator solely responsible for the 
proposal preparation? 


(1) If not, where else might the assistance or 
information be obtained? 


What is the normal procedure for estimation of 
cash flows and their timing? 


(1) What fs the source of this information? 
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e, What Is the time pattern of proposal 
submission? 


Ci) ths -kt.ate specified points [n ttme or 
randomly as analysis is completed? 


Proposal Review and DecIstion 
ae Is there a person(s) specifically responstble 
for screening and reviewing capital expenditure 


proposals? 


Ghiseakhh SOs bSethis a part or full time 
function? 


be Describe. this .funetion. briefly, tn terms of 
authority and responsibility. 


¢. At what.level.or function withiin.the firm its 
final approval given for a capital expenditure 
proposal? 

d. Does any person(s) have the authority to accept 
or reject a proposal even though it may 
contradict the firm's policy for acceptance of 
a proposal? 

e. What Is the time pattern of proposal approval? 


(1) Is ft at specified points in time, or 
randomly as the analysis is completed? 


f. Are originators kept aware of the current 
standing of their proposals? 


ge Is a file for accepted proposals maintalined? 
(1) If so, where and for how long? 

he. Are rejected proposals considered void once 
they have been rejected, or are they held for 
reconsideration? 


C1). ikeheld, for,.how longa. time? 


(2) If they are not held, what is done with 
them? 


Capital Budgeting 


ae Does the firm make use of a capital expenditure 
budget? 


b. If so, what {s fits nature? (Short range, long 
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6. 


Ce 


range, or combI nation of both)? 


What Is the time pattern of budget submission 
and approval? 


CI) fs Tt at specified points In time or does 
}t occur randomly over time to meet a 
specific demand for funds? 


Are there any procedures established for 
allocating funds for an accepted major 
proposal(s) that is to be implemented in the 
distant future? 


C1) If ‘so, what ts the usual effect on the 
present capital budget? 


(2) What fs the normal source of funds for 
such future capital expenditures? 


When money is left over from a budget, what is 
done with it? 


(1) If reinvested, for how long and at what 
rate? 


How is the amount of money available for 
funding capital expenditures determined? 


What {fs the primary source of funds for the 
capital budget? 


What ts the firm's dividend policy and how 
does It affect the funds available for the 
capItal budget? ; 


Expenditure Control 


a. Does the firm have a method of controlling the 
relationship between dollars approved for a 
proposal and the dollars actually spent carrying 
ht.out? 

b. Does the firm compare the actual lensth of time 
before the project is in operation with the 
time estimated? 

Post-audit 

ae Is there any attempt to compare actual cash 


flows with those estimated and approved? 


(1) If so, when are such studtes performed? 
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be 


(2) What Information is sought? 

(3) Who orlginates and reviews such studies? 
(4) What use is made of the studies performed? 
Do results of the post-audits show when cash 
flows actually occur over time, or is the 


assumption made that all cash flows occur at 
the end of the year? 


B. ECONOMICS OF PROPOSAL EVALUATION 


1. 


The Determination of Advantage 


The 


ls the analysis done on an absolute basis or 
in relation to alternative courses of action? 


How is the pertfod of the analysis determined? 


Is the analysis done on a before or after tax 
basis? 


(1) What determines the choice? 
(2) What is the assumed tax rate? 


What method(s) of depreclation is assumed for 
the economic analysis, {If any? 


Gh)yvrWhat [s*theobasit's “for this chol'ce? 


Are the estimated cash flows based on averages 
or expected values? 


Is there any way to determine the actual timing 
of cash flows? 


Measure of Acceptability 
Does the firm require capital expenditure 
proposals to satisfy some measure of 


acceptability? 


If yes, Is the measure of acceptability one of 
the following? 


(1) A maximum payback perfod 
(2) A simple rate of return 
(3) Discounted cash flow rate of return 


(4) Prospective present worth 
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Ce 


(5) Subjective judgement 
(6) Any other measure 


What is the maximum payback perfod or minimum 
rate used for the measure of acceptability? 


Are alternative or secondary measures of 
acceptability utilized? 


(1) If so, what is the acceptance criteria? 


(2) How fs the alternative used in conjunction 
with the primary method of evaluation? 


What are the reasons for using the measure(s) 
indicated? 


If the firm does not use a time-adjusted 
approach or a formula: 


(1) Are the responsibile personnel within the 
firm familftar with either or both concepts? 


(2) If so, what are the reasons advanced for 
not using one or the other, or both, of 
the approaches? 


Does the firm vary the acceptance criteria or 
measure of acceptability according to the 
nature of the project being evaluated? (For 
example, are high risk projects required to 
meet more stringent acceptance criteria?) 


(1) If so, what are the differences? 

(2) How ts risk measured? 

Does the firm vary the acceptance criterla or 
measure of acceptability for various divisions 


or departments? 


(1) If so, why and what are the criteria and 
standards used? 


Does the scarcity or abundance of opportunities 
for profitable Investment affect the firm's 
acceptance criteria? 

If the acceptance criteria for the firm ts 
based on a rate of return, how is this minltmum 
rate of return determined? 


(1) Is tt affected by the price of common 
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Stock? 


(2) Is It affected by chanres jin borrowt ng 
costs In the bond market? 
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